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44 ENGINEERING NEWS. Veo ot. Nag 
MEDIA, PA.—The Philadelphia & West of Fort Worth, are the Trustees. It is pro- FREDER ail Electric 2% dam near the Palisa: 
Chester Traction Co. has presented a peti- to use high-speed gasoline motor cars. PR ee my yg Se = $100,000 both Iowa City ea ( iNT Closer tp 
tion to the Media City Council asking for 4. G. Leake is Ch, Engr. capital stock, has the following officers: planned to build a da: “ids. It ig 
the passage of an ordinance granting them SAN FRANCISCO, CAL.—Frank D. String- J. Smith, Pres.; Isaac Hirsh, Vice Pres. the development of pow. ~ Pont tor 
right-of-way over certain streets. It is the ham, representing the firm of Hillyer, Alvin T. Embrey, Secy.-Treas. com- 4nd it is probable that ‘WO Cities, 
intention of the company, it is stated, to tringham & O'Brien, has filed an applica- pany will build a plant to include 1300-12W. structed at Cedar Bluffs Wht Con- 
9 — the terminus of a line running tion with the Board of Supervisors for a rotary field and stationary armature, direct 18 Gen. Mgr., Cedar Ra; G. Davis 
Nethe a St., across the townships of franchise for a street railway system to be- connected by ‘ horizontal turbine water- TURON, KAN.—Charic 

ether Provudence, Marple, Springfield and gin at Stockton and Market Sts., and out wheel; two 38-KW. direct-current exciters ron, Kan., contemplates ‘y, of T 
Upper Darby, and make direct connections ar 


with the clevated road at 6¥th and Market 
Sts., Philadelphia. C. B. Fulton, Upper 
Darby, Pa., is Supt. 

GREENSBORO, N. C.—We are officially 
advised that the ‘North Carolina Public Serv- 
ice Company, capitalized at §%,50U0,U00, 
headed W. N, Colar & Co., 43 Cedar S8t., 
New York, has bought the Greensboro Elec- 
tric Company, with interurban rights-of- 
way. 

SENECA, 8. C.--A. W. Thompson, of 
Seneca, is projecting an electric railway be- 
tween Walhalla and Seneca. 

PENSACOLA, FLA.—The East Pensacola 
City Co. intends to construct its proposed 
street railway, not later than March 1. It 
will extend from Pensacola to East Pensa- 
cola, a distance of 1% miles. Power will be 
rented trom the Pensacola Electric Co. R. 
b. Simpson is Pres.; Knowles Hyer, Vice- 
Pres.; H. M. Yonge, Secy. and Treas.; J, E. 
Stillman, Mgr. 

FORT PAYNE, ALA.—The Alabama Rail- 
way & Power Co., Fort Payne, will construct 


a traction line between Chattanooga and 
Birmingham. The company will furnish 
power for lighting. H. T. Henderson, Du- 


rango, Colo., is Pres.; J. H. Hill, Fort 
Payne, Ala., Vice-Pres.; C. L. Young, Jr., 
Durango, Colo., Secy. and Treas. 

YOUNGSTOWN, OHI0O.—Plans for a trac- 
tion line from Conneaut, Ohio, on Lake Erie, 
to Smith's Ferry, on the Ohio River, are 
being considered by the Lake Erie & Youngs- 
town R. R. Co. The company has procured 
franchises and the right-of-way for a line 
from Conneaut to this city, and it is stated 
that the work of continuing the right-of- 
way to the Ohio River will be started at 
once. The plan of the company is to operate 
cars driven by gasoline motors. The com- 
pany is a $3,000,000 concern, of which John 
H. Ruhlman, of this city, is Pres. The 
extension from this city south, if built as 
now planned, will pass through Petersburg 
and Kast Palestine, Lawrence County; Enon 
Valley, Lawrence County, Pa., and thence 
by way of Darlington to Smith's Ferry, 
Beaver County, Pa. This city will be the 
central point of the road. 


NEWCASTLE, IND.—The Newcastle Union 
Ry. has been formed to construct an electric 
railway connecting Newcastle, Sulphur 
Springs, Honey Creek and Middletown. A 
city line will be built in Newcastle, and at 
Middletown connection will be made with the 
Union Traction Co.’s lines. Capital stock, 
authorized, $50,000. Thomas 8B. Millikan, 
Pres.; Charles W. Mouch, Vice-Pres.; Al- 
bert D. Ogborn, Secy. 

FRANKFORT, IND.—Construction will be- 
gin in the spring on the proposed line of 
the Kokomo, Frankfort & Terre Haute Trac- 
tion Co., 207 South Main 8t., Frankfort. 
The following cities will be connected: Ko- 
komo, Frankfort, Colfax, Crawfordsville, 
Rockville and Terre Haute. Oliver Gard, 
Frankfort, Pres.; J. C. Dewees, Kokomo, 
Vice-Pres.; BE. B. Swift, Secy.; M. W. 
Eikenberry, Kokomo, Treas. 

ADRIAN, MICH.—The line of the Toledo & 
Michigan Electric Ry. has been graded for 
a distance of 32 miles. A number of con- 
crete culverts and bridge abutments have 
been built and 14 miles of fence have been 
put in place. The road has not yet been 
completely financed. It will be 60 miles in 
length, extending from Adrian through Clay- 
ton, Hudson, Pittsford, Osseo, Hillsdale, 
Jonesville, Quincy and Coldwater, all in 
Mich. The motive power will be electricity. 
The company expects to furnish power for 


lighting. Capital stock, authorized, $1,500,- 
000. Bonds have been issued to the amount 
of $1,500,000. Peter P. Duket is Pres. and 
Gen. Mgr., Ohio Bldg., Toledo, Ohio; L. E. 


Goodrich, Hillsdale, Mich., Vice-Pres.; J. 
W. Hellem, Adrian, Secy.; Dr. C. H. Lards, 
Adrian, Treas. 


WILLIAMSBURG, IOWA.-—The Williams- 
burg & lowa City Ry. Co. contemplates the 
construction of an electric railway, 28 miles 
in length to connect Williamsburg and lowa 
City. Contracts have not yet been awarded. 
F. O. Harrington, Williamsburg, is Pres. ; 
H. E. Hull, Williamsburg, Secy. 

MAQUOKETA, IOWA.—An electric railway 
is to be built, 90 miles in length, to connect 
Davenport, Eldridge, Elwood, Grand Mound, 
Maquoketa, Andrew, La Motte and Dubuque, 
by the Davenport, Maquoketa & Dubuque 
Ry. The motive power will be electricity, 
and it is intended to install catenary con- 


struction. The power station and repair 
shops will be located in Maquoketa. Power 
for various purposes will be furnished to 


towns along the route. 
Maquoketa, is interested. 
AUSTIN, TEX.-—-A proposed amendment to 
the Constitution of Texas which has for its 
object the encouragement of interurban elec- 
tric railway projects is pending in the Legis- 
lature. The resolution was introduced by 
Senator A. J. Harper. Its provisions give 
counties the right to vote taxes and issue 
bonds to build or aid in the building of in- 
terurban electric railways. It is claimed by 
Mr. Harper and other supporters of the 
amendment that if it is adopted it will re- 
sult in inauguration of many enterprises of 
this character and it will mean the removal 
of an important obstacle in the way of the 
building of electric lines in this State. It 
is said that the construction of several such 
lines Will be undertaken immediately upon 
the adoption of the proposed amendment. 
FORT WORTH, TEX.—The Southern Trac- 
tion Co. will build an interurban railway 
from Fort Worth via Everman, Burleson and 
Joshua to Cleburne, Tex. Preliminary sur- 


O. M. McCaffrey, 


veys bave been completed and location sur- 
veys will be made immediately. F. H. Peters, 
28 Dundee Bidg., Fort Worth. 8. 

Cobb and T. Yarbrough, ali 


Pres., 
Hovey, H. H. 


Stockton St. to Sutter St., through a tunnel 
of four blocks from Sutter St. to Sacramento 
St., then to the surface again to the bay. 

LEWISTON, IDAHO.—M. A, Means has 
made an application to the City Council for 
a franchise to construct a street railway in 
Lewiston. The franchise provides for the 
completion of over one mile of track within 
the next eight months and the completion of 
3% miles within 2% years. 

WELLANDPORT, ONT.—Plans have been 
made by the Dunnville, Wellandport & 
Beamsville Electric Ry. Co. to begin con- 
struction this spring. The road will extend 
from Dunnville through Wellandport to 
Beamsville, a distance of 23 miles. A by- 
law has been passed by Dunnville granting a 
bonus of $15,000. It is possible that the 
Board of Directors will pe redrganized 
shortly. Capital stock, $400,000. The road 
will be bonded at $20,000 per mile. James 
A. Ross, Wellandport, is Pres.; W. J. 
Aikens, DunnVille, Secy.; R. T. Gough, To- 
ronto, Ch. Engr. 

TORONTO, ONT.—The Toronto, Niagara & 
Western Ry. Co. will make application to 
the Canadian Parliament ror an extension of 
time to build lines between Toronto, Ont., 
and Niagara Falis, N. Y.; Toronto and 
Windsor and St, Catharines and Port Col- 
borne, and for power to increase the bond 
issue. This proposed railway is one of those 
in which Mackenzie & Mann, Toronto, are 
interested. Plans for the proposed route 
were filed in May, 1907, and it was.said re- 
cently that work was being done on the 
United States end of the route preparatory 
to the construction of a bridge across the 
Niagara River, on behalf of Mackenzie & 
Mann, in connection with this project. The 
line between Toronto and Niagara Falls will 
follow the route of the present power trans- 
mission line between these places. 


LIGHT AND POWER PLANTS. 


(* denotes that this work is advertised in 
Bingineering News.) 


FALL RIVER, MASS.—The Fall River 
Electric Light Co. has applied to the City 
Council for permission to construct and 
maintain underground conduits on certain 
Streets in the city. A. H. Kimball is Gen. 
Mer., Fall River. 


Feel YORK, N. Y.—Bids are asked until 

Pp. m., Feb. 16, by John W. Brannan, 
Pree. Ba. Trustees, Bellevue and Allied 
Hospitals, for furnishing and setting lighting 
fixtures in Training School for Women 
Nurses of Bellevue and Allied Hospitals, sit- 
uated on 26th and 25th Sts. and East River, 
vaapees of Manhattan, the City of New 
or 


ALBANY, N. Y.—See 
ings. 


ROCHESTER, N. Y.—We are officially ad- 
vised that the CROCKBR-WHEELER CO., 
of Ampere, N. J., has secured a contract to 
equip with motor drive the new wood work- 
ing factory of the John Hofman Co., Roches- 
ter, N. Y. The order includes 40 induction 
motors ranging from 1 to 30 HP., with a to- 
tal capacity of about 200 HP. These motors 
will be used for individual drive, each ma- 
chine being equipped with its own motor. 
The motors, with the exception of one, are 
of the squirrel-cage type. The generator for 
this plant and three lighting transformers 
are also included in the contract. 


BUFFALO, N. Y.—The bids received by 
the State Lunacy Commission on Feb. 3 for 
furnishing and installing engine and dynamo 


item under Build- 


at the Buffalo State Hospital. were: be 
Wayne Electric Works, a mb #- 
$6,245 ; E. G. Barnard Co., Troy, N. Y., $i. 


668 ; Sackett Electric Construction oo. -, Buf- 
falo, N. Y., ,179; alternate bids: Ridge- 
way engine, $5,978; Skinner engine, $6,125; 
Ames engine, $6,200; John W. Danforth Co., 
Buffalo, N $5,795 ; Buffalo Electric Con- 
tracting Co., Buffalo, N. Y., $5,500; Ridge- 
way engine, $5,640; J. o. Stearns ‘Blectric 
Co., Buffalo, N. Y., $5,300; the G. & W. 
Mfg. Co., New York, $6,300 ; Wheeler-Green 
Electric Co., Buffalo, N. Y., $6,100; Engi- 
neering Service Co., New York, $5,847 ; Mc- 
Carthy Bros. & Ford Co., Buffalo, N. Y., 

5,750; Frost & Sheldon, Albany, N. Y., 
7, 100 ; ee P. Kelley, Schenectady, N. Y., 
$5,850. BE. McGarr is Secy.; F. B. Ware 
is State hg both at Albany. 


WARREN, MD.—We are officially advised 
that Mr. F. W. Dean, 53 State St., Mill 
Engr. and Arch., Boston, Mass., is acting for 
the city of Baltimore, Md., in the matter 
of valuation of plant and property of the 
Warren Mfg. Co., Warren, Md., in which 
are concerned some interesting questions as 
to the value of an old water power with 
supplementary steam power as compared 
with that of a modern steam plant for the 
development of all power. 


FRIENDSVILLE, MD.—The plans of the 
Youghiogheny Power Co., chartered by the 
Circuit Court for Garrett County to de- 
velop power on the Youghiogheny River, in- 
clude erection of three dams, 30, and 
100 ft. high, respectively, which will aiaane 
mulate enough water for turbines to de- 
velop 15,000 HP. The estimated cost of the 
plant is $1,000,000. The Western Maryland 
Coal & Coke Co. is interested in the enter- 
prise and the plant will be located near 
Friendsville. Arrangements for building the 
plant will be given consideration soon, 
Western Mar a Coal & Coke Co. 
property on sides of the river. t- 
ford L. Pullen, ot New York, is Gen. Mgr. 
of the company and William "A. of 
Cumberland, Md., is interested in pro- 


direct connected with flexible couplings; 25- 
ton, 3-motor traveling cranes; building to 


be 42 x 60 ft. The plant is to cost $150,- 
SY . Vandorn, Exchange otel, 
Fredericksburg, is Engr-in-Charge. 


PARKERSBURG, W. VA.—The Parkers- 
burg, Marietta & Interurban Ry. Co., of 
Parkersburg, W. Va., will build a power 
plant between Parkersburg and Marietta on 
the Ohio side of the Ohio River. C. H. 
Shattuck, Parkersburg, is Gen. Mgr. 


SAMSON, ALA.—Howard Butt, 121 Sayre 
St., Montgomery, Ala., has been appointed 
Engr. to take charge of the construction of 
the proposed electric light plant and water- 
works system. W. J. Gresham, Mayor, 
wishes to correspond with a bonding com- 
pany for the purchase of $25,000 in bonds, 
the proceeds to be used for the construction 
of the above plants. Mr. Butt desires to 
communicate with manufacturers of machin- 
ery and equipment. 

DOTHIAN, ALA.—The Morris Lumber Co. 
has purchased a controlling interest in the 
Choctawhatchee River Light & Power Co. 
Work will be commenced soon on the con- 
struction of the dam which will develop 
about 4,000 HP. The officers of the com- 
pany are: A. C. Ackley, Pres.; G. 8S. Kel- 
ley, Vice-Pres. and Gen. Mgr., and A. L. 
Kelly, Secy. and Treas. The present post- 
office address is Slocomb, " 


PINEVILLE, KY.—The City Council has 
prepared an ordinance and will call for 
bids soon for a 30-year franchise to con- 
struct an electric light and wer plant, 
with an output of at least 1 KW., the 
equipment to include two or more generators 
direct-connected, both to have a rating of 
not less than 80 KW. B. H. Broughton is 
City Clerk. 


PHILO, OHIO.—The contract ‘for con- 
struction of the power plant of the Center 
Valley Light & Power Co. on the site of the 
William Frazier mill at Philo has been let 
to A. W. McDONALD, of Steubenville, Ohio. 
The cost is $260,000. Work will be begun 
at once and will be in charge of F. W. 
Wetherall, Engr. Two buildings will be 
erected, according to the plans of the com- 
pany. One of these buildings will be 100 x 
100 ft. and will be the main generating 
plant. Another building, to be used as an 
yl will 100 x 75 ft. These plants 

1 be so equipped that 2,800 HP. may be 
pala Four double turbines will be in- 
stalled and the motive power will be steam 
and water. The water power will be secured 
from the old mill race. It is purposed to 
furnish electric light to the villages of Philo 
and Duncan Falls. 


CINCINNATI, OHIO.—Bids are asked by 
the Board of Public Service until noon, 
Feb. 18, for furnishing the necessary labor 
and materials for the improvement of Eden 
Park tower, by rewiring and furnishing all 
necessary sockets, bushings, wire, conduits, 
cut-outs, switches. etc. John J. Wenner 
is Clerk. 

SHOALS, IND.—We are officially advised 
that the Town Council has granted a fran- 
chise for an electric light plant to James F. 
Lynch, of Danville, Ind. The motive power 
will be steam. The system is to be com- 
pleted by Oct. 1. Noted on Jan. 14. 


IRONWOOD, MICH.—The Twin City Gen- 
eral Electric Co. is planning to place con- 
tracts for material for the construction of a 
7-mile extension from Ironwood to Besse- 
mer, Mich. The company is making plans 
to repair its transmission lines and install 
new machinery in its plant, and will place 
a contract within the next 30 days for one 
150-KW. 2,300-volt, 3-phase generator; also 
one 200- HP alternating-current motor con- 


nected to direct-current generator. G. Beck, 
fronwood, is Supt. 
IRON MOUNTAIN, MICH.—The Iron 


Mountain Electric Light & Power Co. has 
purchased the water rights of Lower Twin 
Falls, on the Michigan side of the Menom- 
inee River for a consideration of $15,000. 
The company will commence work at once 
on development of the water power, which, 
when completed, will supersede the present 
steam plant. It is proposed to develop about 
500 HP. The steam plant will be held in 
reserve for use in emergencies. George Ir- 
ving, Iron Mountain, is Mgr. 


PEORIA, ILL.—A change of the power 
system from alternating to direct current 
on the interurban line from Bloomington to 
Peoria and from Mackinaw to Springfield 
is to be made and will cost about 
Contracts for ounmnest and material have 
been let to the GENE ELECTRIC CO. 
of Schenectady, N. Y., and probably are all 
signed by this time. To make this change 
new and heavier copper wire will have to 
be used the entire distance, about 100 miles, 
The cost of this wire is $101,000. The Illi- 
nois Traction System will furnish the labor 
to install the new work. H. E. Chubbuck, 
Gen. Mgr., plans to have this change made 
by the first of July. Eight sub-stations will 
be set up. The equipme mow on twenty 
cars will have to be The Gen- 
eral Electric Co. will take lM machin- 
ery. It will also furnish new Gar equip- 
ments. 

DANVILLE, ILL.—Frank Payne, 
has made a survey of a site on the 
million River, where it is proposed to @e- 
velop power. 

OCONOMOWOC, WIS.—Plans are — 

to improve and enlarge the municipa 
electric light plant, the cost of which is es- 
timated at $13,000. F. R. Hubbard is Engr.- 
in-Charge. . j 


CEDAR RAPIDS, IOWA.—Engineers have 

completed a survey for a the 

Gedar ver at Cedar Bi 
Cedar Rapi 


tric light Plant in Tur: 
mer and desires to comm, 
facturers for equipment 





the plant. ine 
TOPEKA, KAN.—Estim. . 

for the cost of equipping 1B Mang 

peka & Santa Fe Ry. w: ison, To. 





from Trinidad ¢ Raton, nee power 
miles. Electricity for o,: the .™ 
will be available upon th« 
power plant of the Southe; 
Co. in Trinidad. The cos  . I 
estimated at not less than, ork is 
Morse, Topeka, is Ch. En; we MwA 
MISSOULA, MONT.—P 4, 
sidered by the Idaho Wat: fo ca 
Co., lately organized w; iter 
$500,000, for the construct a ee 
during the next two year. . me 
Flat and the town of st P ioe hi 





Joe River. The dams wh ted on 
furnish power to generate . wn wa 
erate trains through the 1 fortes. 


Plans and estimates hay: series 

and active work will comp a 

the weather will permit. 1 ‘emo 

the dams is estimated at ; oon 
000. 

ST. LOUIS, MO.—The t , 
Lighting Co., of Pittsburg, bectanae 
the lowest of the bids re Be 
for the 10-year contract, pb: 
1910, for lighting the resid 
gas ‘imeandescent lamps. Its 
for 1,000 mantle lamp hours 
the total for the ten years § 
Welsbach Street Lighting ©. 
the present contract, was t 
bidder with an offer to furni 
$5.62 for 1,000 lamp hours, 
make the total cost for th: 
968,162. The American Street 
of Baltimore, submitted a bid 

RUSSELLVILLE, ARK.—ku 
ter & Light Co., "A. Brewste: 
Ark., Pres., will establish a 
nish’ Russellville with light and 
cities within radius of 5v mii 
The company has taken over ( 
Russellville & Ozark Mountain | 
Transit Co. A light plant built 
company will be equipped wi ‘ 
machinery, including one 150-1 KW. genera- 
tor, to be used in conjunction with a jw. 
KW. machine now in service. |t js Stated 
that FRED WILSON, Pine Blutf, Ark., bas 
contract for ocnstruction of hi 





Vater and 
ith light. 
hise of 


ight & 


power-house 
and dam on Illinois River near Russell- 
ville, where there is a fall of 22 ft. The 
dam, when completed, will be 400 ft. wide 
with a 25-ft. head of water. Four turbing 
wheels will develop about 500 Hi.. A res- 


— will be built on top of a 168-ft. hil! 


rom e of dam, and water will be 
pumped into the reservoir from the river 
below. It is estimated that $50,000 will be 


cost of dam, race, power house and reser- 
voir. Contracts for equipment of water- 
works system will be let during coming 
spring and summer. 

TERRELL, TEX.—Bids will be received by 
the city until Feb. 15 for erection of an 
electric-light plant. Frame buildings of or- 
dinary construction, 48 x 2 ft., will be 
erected at a cost of $2,000. Steam and elec- 
tric machinery to cost $15,0U0 is to be in- 
stalled. W. C. Drake is Engr.-in-Charge, 
E. R. Miller is City Clerk. 

HOBART, OKLA.—Hobart Water-Power 
Co., recently incorporated, will build a 
water power plant to distribute 7,500 HP. 
by electricity for operation of the proposed 
Hobart Interurban Railway (300 wiles) and 


for lighting and power in cities on railways 
route. Engineering work is in _ progress 
and will be completed in 0 days. Con- 
struction to begin by April 15. C. 1. Blake, 
Pres. ; H. H. Hoover, Vice-Pres.; RK. E. Nye, 
Secy.; J. H. Montgomery, Treas. ; ollices at 
207 East Fourth St. The Hobart Water- 
Power Co. is a subsidiary to the railway 
company, 


TACOMA, WASH.—The City Council has 
appointed Frank C. Kelsey, of Portland, 


Ore., as special engineer to superintend the 
construction of the hydro-electric pliant on 
the upper Nisqually River. The cost of the 
plant is estimated at $1,750,000. 
OAKLAND, CAL.—Articles of incorporation 


of the Central Oakland Light & Power Co. 
capitalized at $1,250,000 have been filed in 
San Francisco with the County Clerk. The 


company, according to the petition, bas been 
formed to develop and install plauts for the 
distribution of electric current, and water 
and steam for light, heat and power for 
domestic and mechanical uses, ac to Sup- 
ply electricity, water, steam, light and power 


a Oakland and other cities. Dire tors are: 


M. Hunt, James Fisher, Berk J. K. 
Moftiit, Oakiand ; M, 8S. Wilson, D. Lev- 
enson, F. G. Cartwright, Cc. N. Beal, San 
Francisco. The principal place o: business 
of the company is to be San Fra. ‘sco, 

A permit has been applied for at ‘Le Board 
of Public Works for the construciion of the 
distributing plant of the Gre Western 
Power Co., Crocker Bldg., San ‘ranciscd, 
Cal., and 25 Broad St., New Yor, at the 
foot. of Sixth Ave. on Sessions b..\n of the 
coventry. The penee will cost §..),000, the 
plans calling fo: forced co: rete fire- 

ft i a * The construction work will 
Be, done "by the GLOBE CONS: :UCTION 

Chronicle Bidg., San Franc. >. 

CAMPBELLFORD, ONT.—Smit!, Kerry & 
Chace, federation Life Bldg. Toronto, 
Ont. us that the Seymo: Power 
Electric Co., Ltd., for which they re acting 
as Engrs., contracts f 
struction of a power-house at C: pbelitor’, 
Ont. The when co: . lete, ‘he 
develop 4,000 HP. and a for 


more important machinery 
ee ren he OANADIAN. "ESTING 
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the CANADIAN GEN- 


HOUSE - -“121C’ CO., WILLIAM KEN- 
giAY | NS and thé GENERAL ELBC- 
THe. TO, MEBXICO.—The Guanajuato 
= ver Co. has decided to erect a 
Light © "> plant at El Duro, which will 
et stput of Y, HP. The plant, 
pr ved, will give the company a 
ween of 20,000 The company bas 
et apleted a new double transmis- 
poy] points in the Guanajuato terri- 
ss an Rowe is Gen. Mgr. 
wry OSALIA, MEXICO.—The Com- 
= ia y de Fuerza Electrica del 
gs has been organized with a cap- 
<> $10,000,000, to construct a large 
ae ‘ic Plant and transmissio system 
~~ : of Chihuahua, Mexico, it is 
aa is planned to construct a dam 
_ Conchos River near the town of 
oe Jia, State of Chihuahua. ‘rans- 
poo s will be erected to the cities 
ee ua and Parral and to various 
. mumps, and to industrial centers 
Teal .dius of 175 miles. The plans of 
b ogee vy also call for the irrigating of 
oe vud acres of land which will be 
powcen from the valley of the Conchos 
Rive! = pumps will be operated by elec- 
tricity .ul Ginther is Pres. 


ME ) CITY, MEXICO.—The Mexican 
, . -ower Co. is preparing to increase 


Ligh. rom 80,000 to 124,000 HP., and to 
accol this will construct about 20 
miles anals and tunnels to bring water 
into from rivers now untouched. 

BRIDGES. 
(* tes that this work is advertised in 
Engineering News.) 

SYRACUSE, N. Y¥.—The city proposes to 
const a bridge over Onondaga Creek at 
Talim St. Estimated cost, about $14,00U. 


Henry Caller is City Engr. 


NEW YORK, N. Y.—Bids were received 
on Feb. 4 J. W. Stevenson, Comr. of 
bridges, tor turnishing and delivering lum- 
ber to the Williamsburg (new East River) 
pridge: Yellow Pine Co., 16 Beaver St., 
gu,uav; A. J. Jacobson & Son, $Y,970; John 
C. Orr, $9,228; Louis Boisett, $9,076; Brook- 
lyn Lumber Co., Hamilton Ave., Brooklyn, 
sv,113; Cross, Austin & Ireland Lumber Co., 
310,052; Watson & Pittinger, 420 Carroll 
St, Brooklyn, $9,480. 


MONONGAHELA, PA.—The contract for 
construction of the bridge across the Monon- 
gahela River here was let on Feb. 8 at a 
joint meeting of the Commissioners of Alle- 
gheny and Washington Counties to the 
FORT PITT BRIDGE CO., at $262,267. Each 
county is to bear half of the expense. 


DUNGANNON, VA.—Bids will be received 
until noon, Feb. 12, by State Highway Com- 
missioner Richmond P. St. John Wilson, 
Comr., for constructing a bridge across the 
Clinch River at Dungannon. 


CHARLOTTESVILLE, VA.—A highway 
bridge, 126-ft. span, 20-ft. truss, will be 
constructed here. 8S. P. Maury is Engr. 


MADISON, VA.—We are officially ad- 
vised that the ROANOKE BRIDGE CO., 
Roauoke, Va., has been awarded the con- 
tract at $4,217 for a steel bridge across 
Robinson River near here by the State High- 
way Commission. Bids were opened on Jan. 
~» 


~~ 


BUCKEYE, W. VA.—We are officially ad- 
vised that the following bids were received 
by the County Court of Pocahontas County 
on Feb. 2 for a highway bridge over Green- 
brier River at Buckeye: (a) superstruc- 
ture, (b) concrete masonry, (c) stone ma- 
sonry: Canton Bridge Co., (a) $3,803; (b) 
$10. Brackett Bridge Co., (a) $4,462; 
$6; (c) $9. York Bridge Co., (a) » 
(b) $9; (c) $8. Nelson-Merydith Co., 
$5,664; (c) $9. Roanoke Bridge Co., (a) 
$3,000. FARRIS BRIDGE CO., lump sum 
for all, $7,952 (awarded contract). 


“BEAUFORT, N. C.—We are officially ad- 
vised that bids were received as follows on 
Jan. 30 by Capt. Earl I. Brown, Corps 
Engrs., U. 8S. A., Wilmington, for construct- 
ing a steel draw-span highway bridge with 
pile and concrete foundations on Core Creek, 
near Beaufort: New Jersey Foundry & Ma- 
chine Co., New York, N. Y., $19,487, through 
truss swing; Grant Wilkins, Atlanta, Ga., 
$22,784, through truss swing; Merrell- 
Ruckgaber-Fraser Co., New York, N. Y., 
$19,650, plate girder swing, 26-in. depth; 
$20,040, same type 27-in. depth; $19,05v, 
pony truss swing; Schwiers & Sutton Co., 
New York, N. Y., $20,862, pony truss swing ; 
G, & W. Mfg. Co., New York, N. Y., $16,347, 
through truss swing; Crafts & Smith, Dub- 
lin, Ga., $18,901, through truss swing; $21,- 
491, Strauss trunnion baseule lift plate 
girder type; Penn Bridge Co., Norfolk, Va., 
$18,690, pony truss swing ; $20,630, plate gir- 
der swing; $20,341, Scherzer rolling lift, 
single leaf; $21,760, same type, double leaf; 
Southern _Construction Co., Burlington, 
C., $20,487, bascule lift, single leaf, Strauss ; 
Nelson-Merydith Co., hambersburg, Pa., 
$21 0%, through truss swing; $25,095, bas- 
cule lift single leaf, Strauss; $20,817, plate 


(b) 
(a) 


girder swing;. $21,180, pony truss swing; 
Roanoke Bridge Co., Rock Hill, 8. C., $18,- 
876, through truss swing; Owego Bridge Co., 
Gr bore, N. C., 261, through truss 
SWing. The G. & Mfg. 5 Cort- 
land’ St., has been recommended for award. 

PENSACOLA, FLA.—The City Council is 
consi cring the construction of viaduct at 
Gad-icn and Tarragona Sts. Estimated 
cost, $16,500, 

K VILLE, TENN.—The. CONVERSE 
BR ’ GO., Chattanooga, Tenn., has se- 
dy ‘se contract for two steel b for 
the ‘y, one at Minot, and one at Wells- 


Ville. 


a. 7 TENE ~The Laghtntive Coun. 
1¢ for bridge, : 


* ’ 


bond 
pur; sewer and 


CALHOUN, TENN.—R, J. M. Only, Attor- 
ney and Archt., Calhoun, is preparing plans, 
specifications and estimates for a bridge 
over the Hiawassee River. Estimated cost, 
between $25,000 and $30,000. Bids for con- 
struction will be received about March 15. 


MARYVILLE, TENN.—The Blount Coun- 
ty Commissioners have awarded the con- 
tract to the CONVERSE BRIDGE CO., Chat- 
tanooga, Tenn., for constructing two steel 
bridges across Nine Mile Creek. Clay Cun- 
ningham is Clk. Comrs. 


BOWLING GREEN, KY.—The 
BRIDGE CO., Lebanon, Ohio, has secured 
the contract at about $4,000, for construct- 
ing the new bridge at Mottley’s Mills for 
the Warren Fiscal Court. 


COSHOCTON, OHIO.—Bids will be received 
until March 5 by the Board of County Com- 
missioners for $325,000 of bridge bonds. 
George Bock is County Surv. 


BARBERTON, OHIO.—The Village Council 
on Jan. 2) approved and adopted the plans 
of the Village Engineer for the construction 
of the Corneil St. viaduct. 


TOLEDO, OHIO.—The TOLEDO-MASSIL- 
LON BRIDGE CO., of Toledo, was awarded 
the contract on Feb. 4 for the repairing and 
Strengthening of the present Cherry St. 
bridge, at $4,100. This was the low bid of 
four. It does not include the putting in of 
@ new span. Other bidders were: Motler 
& Confer, $5,395; Capitol Construction Co., 
$4,000; Wynkoop & M’Gormley, $38,550. 


GARY, IND.—The Board of Commission- 
ers of Lake County, Crown Point, Ind., 
awarded the contract on Feb. 1 to E. H. 
CROWELL, Crown Point, at $56,400, for the 
construction of a bridge over the Calumet 
River, at Broadway. W. F. Bridge is Engr., 
Hammond, Ind. 


LANSING, MICH.—Bids will soon be asked 
by the Board of Public Works for the con- 
struction of a 1%4-ft. span steel or rein- 
forced concrete bridge over Cedar River. 
Estimated cost, $40,000. H. C. Collar is 
City Engr. 


MOLINE, ILL.—The Committee on Com- 
merce of the Senate has made a favorable 
report on Senator Cullom’s bill to author- 
ize the construction of two bridges across 
Rock River between Henry and Rock Island 
Counties. The resolution adopted by the 
Board of Supervisors of Henry County or- 
dering the erection of two bridges across 
Rock River provides that the work shall 
proceed when Rock Island County is able 
to bear its share of the expense. One of the 
bridges is to be erected at Fones’ Camp 
and the other at Colona. 


HANOVER, ILL.—Bids are asked until 5 
p. m., Feb. 20, by the Bridge Commissioner 
for the construction of the foundations and 
superstructure of a bridge over Dew Creek 
here. 


CEDAR RAPIDS, IOWA.—Bids were 
opened on Jan. 28 by L. J. Storey, City 
Cik., tor the construction of the new bridge 
across Indian Creek at 30th St., as follows. 
Bartlett & Kling, Cedar Rapids, $7,400, 
Toledo Bridge Co., $6,250; Union Engineer- 
ing Co., $7,925; F. J. Miller, $5,788; CLIN- 
TON BRIDGE CO., Clinton, lowa, $4,262; 
Cook Construction Co., $8,717; Cedar Con- 
struction Co., $5,970; Pan-American Bridge 
Co., $5,140; Midland Bridge Co., $5,650. 


CENTRAL CITY, NEB.—The Merrick 
County and Polk County Commissioners pro- 
pose to construct a bridge over the Platte 
River, about two miles east of Clarks Vil- 
lage. Estimated cost, $12,000. 


FAULKTON, 8S. DAK.—Bids are asked un- 
til March 2, by W. H. Race, County Audr., 
for one steel bridge 70 ft. long across the 
Nixon River and one steel bridge 100 ft. 
long across same river. 


HEARNE, TEX.—The city is considering 
construction of a wagon bridge over the 
Brazos River. Estimated cost, $16,000. P. 
L. Brady is Mayor. 


DALLAS, TEX.—A. S. ADAMS has been 
awarded the contract by the city for con- 
structing a concrete bridge over Turtle 
Creek at Hall St. 


TULSA, OKLA.—Bids will be received by 
the Board of Commissioners of Tulsa Coun- 
ty, until Feb. 24 for the construction of 13 
bridges. W. L. North is Chn, Bd. 


CARLSBAD, N. MEX.—We are officially 
advised that surveys and soundings for foun- 
dations are being made for steel bridges at 
Artesia and Malaga, N. Mex., and also for 
a reinforced concrete bridge across the 
Pecos River at Carlsbad, N. Mex. Contracts 
will be advertised for within 30 days. 


BELLINGHAM, WASH.—The Council has 
passed an ordinance providing for a bridge 
across Whatcom Creek between Grand Ave. 
and B St. Bids will be asked soon. Esti- 
monet cost, $4,000. H. W. Troutman is City 

ngr. 


KENNEWICK, WASH.—The North Coast 
Ry. Co. has awarded the contract to the 
PUGET SOUND BRIDGE & DREDGING 
CO., Seattle, Wash., for the construction of 
a steel and masonry bridge over the Colum- 
4 River near here. Estimated cost, $1,- 


ARGONIA 


SOUTH PASADENA, CAL.—The construc- 
tion of a bridge over the Arroyo Seco, be- 
tween South Pasadena and Garvanza is 
contemplated. The structure is to be 

. long. Estimated cost, about $60,000. 
R. W. Pridham, of Los Angeles, is County 
Superv. 


NAMPA, IDAHO.—J. H. FORBES & CO., 
Caldwell, Idaho, have been awarded the con- 
tract by the city for constructing a bridge 
over Indian Creek on South Eleventh St. 


ST. MARIES, IDAHO.—Plans for the new 


bridge across the St.- Joe River at this 
lace have been pleted and approved. 
The structure will be of steel. Estimated 
cost, from $18,000 


BUILDINGS. 


(* denotes that this work is advertised in 
Engineering News.) 


FORT McKINLEY, ME.—Kennedy & Peter- 
son, 18 Cambria St., Boston, Mass., were 
the lowest bidders for constructing double 
barracks and N. C. O. quarters at Fort 
McKinley, at $80,449, and Smith & Rumery, 
Portland, for constructing four buildings at 
Fort McKinley, at $59,903. 

SPRINGFIELD, MASS.—James Knox Tay- 
lor, Superv. Arch., Treasury Dept., Wash- 
ington, D. C., has awarded contract for the 
construction of a post-office building at 
Springfield, Mass., to M. P. WELLS, With- 
erspoon Bildg., Philadelphia, at $61,985. 
Time, Jan. 31, 1909. A complete list of bids 
was given on Jan. 14. 

WALPOLE, MASS.—We are officially ad- 
vised that F. W. Bird & Son, Walpole, 
Mass., will build a storehouse in accordance 


with plans by Charles T. Main, Arch., 45 
Milk St., Boston, Mass. The foundations 
will be put in by the owners; the super- 


structure will probably be built by contract. 

WEST POINT, N. Y.—Bids are asked un- 
til noon, Feb. 24, by Maj. J. M. Carson, 
Q. M., U. 8. Military Academy, West Point, 
for constructing a 2-story riding hall, 159 x 
589 ft. Cram, Goodhue & Ferguson, 170 
Fifth Ave., New York, are Archs. 

NEW YORK, N. Y.—We are officially in- 
formed that estimates are being received for 
constructing a brick tenement, 99.11 x 90 x 
87 ft., at the corner of 150th St. and Edge- 
combe Ave. The building will be owned by 
Emanuel Doctor, 207 West 133d St., and 
will cost $140,000. John Hauser, 360 W. 
125th St., is Arch. 

A 5-story flathouse will be erected for 
John J. White at the corner of St. Nicholas 
Ave. and 185th St., to cost $80,000, and two 
5-story flathouses for the Pinehurst Realty 
Co. in 180th St., west of Audubon Ave., to 
cost $100,000. G. F. Pelham, 503 ifth 
Ave., is Arc for each operation. 

It is announced that Charles E. Rector 
has obtained a lease for 60 years on the 
property at 44th St. and Broadway, now oc- 
cupied by the Schloss Cafe and offices and 
adjoining his present restaurant building. He 
will begin the erection in May of a 12-story 
hotel, which will occupy both sites. The 
building which he has now will be torn 
down to make way for the new structure. 
It is said that the hotel will have accommo- 
dations for about 300 guests. 

Plans have been filed for a 6-story apart- 
ment house, to be built for the Garnet Hall 
Realty Co., 231 Broadway, at the corner of 
Broadway and 14ist St. The building is to 
have a frontage of 99.11 ft. and a depth of 
90 ft., and is to cost $115,000. Sommerfeld 
& Ste¢kler, 19 Union -, are Archs. 

Neville & Bagge, Archs., 217 West 125th 
St., advise us that E. M. Krukwitch, 695 
St. Nicholas Ave., is taking estimates for 
construction of a 6-story brick apartment 
house, 100 x 90 ft., to cost $200,000, and to 
be erected at St. Nicholas Ave. and 180th St. 


NEW YORK, N. Y.—We are officially ad- 
vised that estimates will be taken and con- 
tracts let in about six weeks, by Henri 
Fouchaux, Arch., 105 Hudson St., for a 6- 
story brick and stone apartment house, 216.10 
x 98 ft., to cost $275,000. The structure will 
be owned by the Central Building Improve- 
ment & Investment Co., Hymann Sonn, 
Pres.; Henry Sonn., Secy-Treas., 149 Church 
St. The building will be erected at Convent 
Ave. and 130th St. 

Two 5-story residences will be built for 
W. W. & T. M. Hall, 11 East 42d St., own- 
ers, on West S6th St., west of Central Park. 
The buildings are to be of colonial design, 
of brick, with limestone trimmings, and 
will have a frontage of 25 ft. and a depth of 
64 ft., and equipped with elevator service. 
They are to cost $50,000 each. Plans for 
them were filed to-day. A. M. Welch, 11 
Bast 42d St., is Arch. 

The Convent of Jesus and Mary will build 
a 6-story building at 222 and 224 West 15th 
St. The convent is connected with the Ro- 
man Catholic Church of Our Lady of Guad- 
alupe, at 229 West 14th §St., of which the 
Rev. Thomas Darbois is head, and which 
has a convent building adjoining it. The 
new building is to be of brick and lime- 
stone, in the style of the French Renais- 
sance, and will contain a chapel on the main 
floor. It is to cost $50,000. 

Plans have been filed for two 6-story apart- 
ment houses to be built for Jacob Hirsch, 
47 Cedar St., owner, on the Broadway block 
from 152d to 153d St. They will have a 
frontage of 99.11 ft. and a depth of 115 ft. 
each. Each house will contain 45 suites of 
apartments. The houses will be of brick, 
trimmed with limestone and terra cotta, 
from designs by Schwartz & Gross, 347 Fifth 
Ave., and B. N. Marcus. They will cost 


NEW YORK, N. Y.—We are advised by 
James Riely Gordon, Arch., 402 Fifth Ave., 
that the general contract to construct an 11- 
story, $900,000 loft building, 225 x 77 ft., 
at the corner of Irving Pl. and 16th St., 
has been let to IRONS & TAPPEN, Mon- 
mouth Ave., Lakewood, N. J. The structure 
will be built of brick and stone by the Irv- 
ing Corner Co., 320 Fifth Ave. The build- 
ing is to be of Italian Renaissance design 
and will have facades of brick, trimmed with 
granite and limestone and terra cotta, and 
finished at the top two stories with a loggia, 
with Doric colonnades supporting a balus- 
trade and cornice, and having large entrance 
porticos, with Doric pillars. 

Schwartz & Gross, Archs., 347 Fifth Ave., 
have filed plans for two 6-story apartment 
houses, 25 x 86.11 ft., to be built for 
b= ae sg Realty Co., Nassau S&t., in 
1634 St., west of Broadway. They wil! 
have 25 suites each, and are to cost $170,- 


Plans have been filed for a 2-sto: 
building, with offices 
be built at a cost of 
rence at St. N 
fronting 


store 
on the second , to 
$40,000 for G. L. Law- 
ve. and 18ist St. 
119.7 on the avenue and 225 
George 


ft. 
on the street. FP. Pelham, Fifth 
Ave., is Arch. = 


FORT SLOCUM (New Rochelle post-office), 
N. Y.—The following awards have been made 
for the construction and completion of build- 


ings at Fort Slocum, N. .- One 4-set 
officers’ quarters, CHARLES E. CURRIER 
CO., Boston Mass., construction, $42,989; 


DAVID BUIST, Bernardsville, N. J., plumb- 
ing, $2,140; EARL & COOK, New York City, 
heating, $1,697; G. H. & E. E. LOWELL, 
Portland, Me., wiring, $787; fixtures, $549. 
One double set lieutenants’ quarters, JACOB 
FELS, Brooklyn, N. Y., construction, $18,- 
; DAVID BUIST, plumbing, $1,659; BARL 
& COOK, heating, $1,213; G. H. @& E. EB. 
LOWELL, wiring, $728; fixtures, $345. Two 


double N. C. QO. quarters, CHARLES E. 
CURRIER CO., construction, $13,288; DA- 
VID BUIST, plumbing, $1,480; J. L. MOTT 


IRON WORKS, 


New York, heating, $748; 
G. H. 


& BE. LOWELL, wiring, $428; fix- 


tures, $201. CHARLES E. CURRIER CO 
was also successful for the construction of 
a crematory building, for which the ma- 
chinery will be furnished by LOUIS 
KITCHEN. 

ROCHESTER, N. ¥.—Bids are asked by 
Charles E. Shafer, Chn. Comrs. of Public 
Buildings, at office of purchasing agent, 
Court-house, until 11 a. m., Feb. 24, for 
constructing an addition or annex to the 
Monroe County Jail. Crandall & Stobel, 
Eliwanger & Barry Bidg., are Archs 

ALBANY, N. Y.—Bids are asked by the 
State Lunacy Commission until 3 p. m., noon 
of Feb. 24, on the following work: (1) For 
tuberculosis building, including construction, 


heating, plumbing and electric work at the 
Buffalo State Hospital, Buffalo, N. Y (2) 


for dormitory at Inwood, including construc- 
tion, heating, plumbing and electric work 
at the St. Lawrence State Hospital, Ogdens- 
burg, N. Y.;: (3) for sewerage and sewage 
disposal works; and alterations to plumbing, 
Wards 41, 42, 43, 44, 47, 48 and 49, includ 
ing plumbing and construction at the Kings 


Park State Hospital, Kings Park, N. Y.; (4) 
for sewer and ejector at the Rochester State 
Hospital, Rechester, N. Y And until 3 p. 
m. on March 3 for Hospital for Acute In- 
sane, including heating, plumbing, construc- 
tion and electric work; conduits for Nurses’ 
Home and Farmer's House, construction, in 


cluding steam piping and electric cables; 
day-room annexes, construction, including 
heating and electric work; pavilien for con- 


tagious diseases, construction; for the Mid- 
dietown State Hospital, Middletown, N. Y. 
T. E. McGarr is Secy.; F. B. Ware is State 
Arch., Albany. 


ELIZABBTH, N. J.—Bids are wsked by 
James Knox Taylor ,Superv. Arch., Treas- 
uty Dept., Washington, D. C., until 3 p. m., 
March 9, for the construction (including 
plumbing, gas piping, heating apparatus, 
electric conduits and wiring) of the U. 8. 
post-office at Elizabeth, N. J 

HOBOKEN, N. J.—The First National 
Bank has had plans prepared by Kenneth 
M. Murchison, Jr., 320 Fifth Ave., New 


York, for a 2-story bank building, 50 x 75 
ft., to cost $125,000. 

JERSEY CITY, N. J.—The following bids 
have been received by the Board of Educa- 
tion for erection of No. 33 Public School 
on Clendenny Ave.: 

Mason work—Calumet Construction Co., 
$53,421; Paul J. Exner General Building & 
Construction Co., $56,687; Charles Keuderly, 


$57,900; William Robertson & Son, $58,982; 
M. T. Connolly Contracting Co., $58,972; 
Gavin’& Doris, $59,900; William J. Moran 


(Inc.), $65,689; John H. Parker Co., $72,188. 

Carpenter work—Paul J. Exner General 
Building & Construction Co., $13,058; Wil- 
liam J. Moran, Ine., $14,520; Robert W. 
Eichmann, $14,689; John Hansen, $14,900; 
Robert Cook, $15,300; A. J. Dittmar & Son, 
$15,350; Joseph Jewkes & Sons Co., $15,656; 
John H. Parker Co., $19,137. 

Mason Carpenter Work—Joha J. 

O'Leary Co., $73,657. 
Painting Work—Martin A. H. Miller, $1,- 
698; Andrew Lemon, $1,735; William J. 
Moran, Inc., $1,850; Paul J. Mxner Genetal 
Building & Construction Co., $1,900; Jacob I. 
Haas, $2,160; John H. Parker Co., $2,500. 

Plumbing and Gasfitting Work—Paul J. 
Exner General Building & Construction Coe., 
$4,800; Worden & Crawford Co., $5,075; 
William J. Moran, Inc., $5,200; E. H. Moore 
& Bro., $5,500; John J. Hess, $5445; Fer- 
gus T. Kelaher, $5,760; John H. Parker Co., 
$7,000; J. H. Pentland & Co., $7,867. 

Heating Work—Walter A. Cross, $10,247; 
Storms & Co., $10,949; York Engineering 
Co., $10,975; John T. McLaughlin, $11,477; 
Baldwin Engineering Co., $11,196; Paul J. 
Exner General Building & Construction Co., 
$12,000; Reutzler Co., $12,049; William 
J. Moran, Inc., $14,000; John J. Hess, $14,- 
938; John H. Parker Co., $18,298. 

Electrical Work—William J. Moran, Inc., 
$1,200; Eugene Frank, $1,375; Jersey City 
Electric Co., $1,490; Paul J. Exner General 
Building & Construction Co., $1,500; The 
Browe Co., $1,892; Watson-Flagg Engineer- 
ing Co., $1,933; Louis Fort, $1,980; John H. 
Parker Co., $2,250. 

E@tire Work—Calumet 
$86,619; Charles H. Peckworth, $88,854; 
Dennis Mullins, Inc., $89,700; Paul J. Ex- 
ner General Building Construction Co., $S89,- 
945; Joseph Jewkes & Sons Co., $92,358: W. 
H. & F. W. Cane, Inc., $93,717; M.'T. Con- 
nolly Contracting Co., $95,459; William J. 
Moran, Inc., $102,549; John H. Parker Co., 
$109,979. 

PHILADELPHIA, PA.—The contract for 
the erection of an addition to the clubhouse 
of the Union League was awarded last night 
to JAMES G. DOAK & CO., 1420 Chestnut 
St., at $527,600. The new building will be 
an extension of the present structure, carry- 
ing it back to 15th St. it will be four 
stories high and of the same general style 
of architecture and character of construc- 
tion as the present building. The two up- 
per floors will be taken up entirely with 
sleeping-rooms and bath-rooms. An exten- 
sion of the billiard room and restaurant fa- 
cilities will occupy the first and second floors, 


Construction Co, 


while basement wili biy be fitted 
up with baths of various . Work will 
started in a short 


time. 
Plans for a Gothic le stone to 
be built at 20th and Parish Sts are ie 
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preparation in the office of Naschad & Kunt- 
zen, Archs., Drexel Bidg. Estimates on con- 
struction will be invited as soon as the 
working drawings can be finished. 

Plans are in fee aration by Ballinger & 
Perrot, Archs., Chestnut St., for a 7- 
story brick and reinforced-concrete apart- 
ment house, 87 x 135 ft., to be built by a 
syndicate at the corner of Wayne and Cheten 
Aves. It will be known as the- Whitehall 
Apartments. 

The Board of Education is having plans 
prepared for an 18-division school to be 
known as the Marshall School, and to be 
built at Franklin and Sellers Sts., Frank- 
ford. It will be of brick and stone and 
will cost about $150,000. 

MONONGAHELA, PA.-—Bids are asked un- 
til S p. m., Feb. 17, by the School Board 
for construction of a 2-story school build- 
ing for the Third Ward. Frank Keller is 
Arch. Cost, about $50,000. 

WILMINGTON, DHL.—The Hanover Mar- 
ket Co. has been formed for the purpose of 
erecting a market house on Sixth and King 
Sts., to cost $70,000. 

BALTIMORE, MD.—Bids are asked until 
noon, Feb, 18, by Wyatt & Nolting, Archs., 
Keyser Bidg., Baltimore, for erection of an 
administration building and two or three 
cottages on the site of the school near Loch 
Raven, Baltimore County. The administra- 
tion building will be in the center and will 
be T-shaped. It will be of Colonial design, 
with massive marble columns and wide hall- 
way. The first floor will contain the large 
auditorium, with an elevated stage for social 
functions. The auditorium room will meas- 
ure 38 x 43 ft. On this floor will be the 
library, reading room, board and committee 
rooms, besides the dispensary. The second 
floor will have the dining room, kitchen, 
bedrooms and dormitory. The entire build- 


ing will be constructed of reinforced con- 
erete and concrete foundation. The roofing 
will be of tile and copper and the mantles 
of brick. With a frontage of 126 ft. 4 ins. 


the proposed structure will have a depth of 
104 ft. 8 ins. The cottages will be erected 
along the lines of the main building. They 
will be built of reinforced concrete and will 
contain, besides the dining rooms, gymnasi- 
" ums, shower baths and lockers, Each of the 
proposed cottages will measure 48 x 68 ft. 
The cottages will be designated as ‘‘C,’’ “‘D"’ 
and “KE,” and will be 2% stories high. The 
buildings will cost $80,000. 
The Building Committee of the State To- 
bacco Warehouse Commission, composed of 


Governor Crothers, State Senator W. 

Clagett, State Treas. Murray Vandiver and 
J. S. Rollins, received bids on Feb. 2 in the 
State Boardroom of the Union Trust Build- 
ing for the erection of the proposed state 
tobacco warehouse on Light St. The com- 
mittee took no action except to order the 
bids tabulated. They will be submitted to 
the next meeting of the Commission, when 
the contract may be awarded. The bids 


were as follows: 
$285,959; H. S 
Smith & 
Stockhausen, 


John Hiltz Sons & Co., 
Rippel, $265,204; Henry 
Sons Co., $259,800; Charles E 
$263,715; Edward Watters & 
Co., $271,978; Baltimore Ferro Concrete Co., 
$254,240; Engineerfng Contracting Co., $266,- 
175; Thompson-Starrett Co,, $265,000; Mor- 


row Bros., $265,559; American Contracting 
Co., $257,482; Mark P. Wells, $297,719; 
George A. Fuller Co., Hoen Bldg., $255,000; 
Noel Construction Co., $258,564; John Wa- 
ters, $270,567; J. Henry Miller, $287,000; 
David M. Andrew Co., $266,000; Ambrose R. 
Stannard, St. James Bldg., New York, $292,- 
000; David Peoples, $295,000; Bugene D. 
Springer, $300,000; Cramp & Co., $271,850; 
Monmonnier & Sorrell, $325,321. 
WASHINGTON, D. C.—The Commission- 


ers of the District of Columbia have rec- 
ommended award to PAVARINI & WYNB, 
Munsey Bldg., for the construction of the 
Business High School, R_ S&t., between 
Seventh and Kighth Sts., N. W., Washing- 


ton, at his bid of $69,300. 

of bids was given on Jan. 28. 
CLARKSBURG, W. VA.—Plans are being 

prepared for an 8 or 9- -story brick building, 


A complete list 


85 x 100 ¢ t ve erected at Main and 
Cou ; han Goff at a probable 
ost of S2x 

ANDERSON, 8. C.—James Knox Taylor, 


' Arch., Treasury Dept., Washington, 
~C., Bas awarded contract for the con- 
struction of a post-office building at Ander- 
son, S. C., to GUDE & CO., Atlanta, Ga. 
at $52,500. Time, Feb. 1, 1910. A list of 
bids was given on Jan. 28. 


ATLANTA, GA.—Edwin P. 
North Forsyth  S&t., 
Trust Co., awarded contract to H. L. STEV- 
ENS CO., of Louisville, Ky., and other. cit- 
jes, for erection of theater and office build- 
ing. It will have efght stories and will be 
of fireproof reinforced-concrete construction, 
There will be a gallery and balcony of thea- 


Ansley, .71 
representing Realty 


ter supported by trusses. Estimated cost, 
$225,000. A. Ten Eyck Brown, 71 North 
Forsyth St., Atlanta, is Arch. ° 


NASHVILLB, TENN.—Bids are asked by 
the University of Nashvilie until Feb. 17, 
for erection of hospital building. A struc- 
ture five stories and basement, fireproof, of 
reinforced-concrete construction, with brick 
walls, trimmed with cut stone, elevator, 
steam heat, electric light and power, refrig- 
erator plant, will be built from plans by 
Meyer Sturm, Chicago, Ill. C. S. Ferguson 
is Arch., Nashville. 


CINCINNATI, OHIO.—We are officially ad- 
vised that the proposed building of the 
Ohio Mechanics’ Institute, John L. Shearer, 
Principal, for which Samuel Hannaford & 


Sons, Archs., Hulbert Block, have been re- 
tained to prepare plans, will consist of a 
hall, with a seating capacity of 2,000, to be 


known as the Emery Auditorium; a special 


wing, 180 x 232 ft., six stories and basement, 
for shops. The remainder of the building 


will be used for laboratories, testing rooms, 
recitation rooms, library and _ exhibition 
rooms for industrial products. Architects 
will let contracts probably in February. It 
is the intention to — the building fin- 
ished by the opening of school in 1910. Cost 





of building, $500,000; equipment, $200,000. 
It is probable that contract will be let in 
April. 

CLEVELAND, OHIO.—The plans for an 
exhibition hall for the Cleveland Industrial 
Exposition prepared by J. Milton Dyer, 
Arch., have been finished and adopted by 
the Exposition Executive Committee of the 
Chamber of Commerce. The building will be 
393 ft. long, 250 ft. wide, 60 ft. high in the 
middle, and will contain a total floor space, 
floor and balcony of 72,036 sq. ft. The hall 
will be located on vacant land at East Sixth 
St. and Lakeside Ave., N. Hi, diagonally 
opposite the Central Armory, with which it 
will be connected by an overhead passage 
20 ft. wide. The armory will also be used 
for exposition purposes. The outside will 
be finished in white stucco and at night will 
be illuminated. The interior will be divided 
into five aisles the length of the building, 
and five across. William G. Rose is Secy. 
Executive Com. 

Directors of the Cleveland Athletic Club 
have decided to spend $250,000 for the erec- 
tion of a clubhouse on Chestnut Ave. east 
of Bast Ninth St. Work will be started at 
once and it is hoped the building will be 
ready for occupancy on Jan. 1, 1910. Offi- 
cers for the ensuing year are: W. P. Mur- 
ray, Pres.; Charles A. Otis, First Vice- 
Pres.; H. R. Edwards, Second Vice-Pres.; 
William E. Wall, Third Vice-Pres.; Sam T 
Nash, Fourth Vice-Pres. 

WARREN, OHIO.—We are officially ad- 
vised that the DUROLITHIC CO., 460 Elli- 
cott Sq., Buffalo, N. Y., has been awarded 
the contract. for the erecting, complete, the 
Warren post-office building. 

NORTHFIELD, OHIO.—Bids are asked by 
M. A. Van Horn, Clerk Bd. of Trustees of 
Northfield Township, until noon, Feb, 27, 
(readvertisement), for the erection and com- 
pletion of a town hall. The Moore Archi- 
tectural & Engineering Co., Everett Bldg., 
Akron, Ohio, is Arch 

INDIANAPOLIS, IND.—H. B. Burnet, T. 
B. Laycock and W. M. Cochran, Trustecs 
of Third Christian Church, will ask for bids 
as soon as plans can be completed, for con- 
structing a church. 

The Trustees, Charles W. Moores, Chn., 
of the Feurth Presbyterian Church, will re- 
ceive bids for rebuilding the church build- 
ing as soon as the insurance is adjusted and 
plans made, Bids will be asked for the con- 
struction of new church organ, also. 

The Trustees of Witherspoon United Pres- 


byterian Church will receive bids about 
March 1, for the construction of a brick 
church on North West St. Rev. D. F. White 
is Pastor. 


Plans have been ordered and bids will be 
received about March 20 by Rev. Marino 
Priori, for the construction of an Italian 
Roman Catholic church on Stevens St. 


INDIANAPOLIS, IND.—See item under 
Manufacturing Plants. 
CLINTON, IND.—The Clinton Library 


Board has agreed on plans for the construc- 
tion of a Carnegie library building. It will 
be a 2-story brick structure with stone foun- 
dation and stone trimmings. Bids will be 
called for in about 30 days. 

CHICAGO, ILL.—Sites have been purchased 
and work will be begun within 60 days on 
the first of three new buildings for the Moody 
Bible Institute, 80 Institute Pl., the cost of 
which will be $350,000. The first structure 
will be a dormitory for men, while those to 
follow will be a women’s building and an ad- 
ministration building. Because the houses 
that will be razed to make room for the new 
additions to the institute have been used 
under rental by the school, it will be neces- 
sary to put up the new buildings one at a 
—_ on account of congested conditions. The 

dormitory building will be six stories 
high, costing $60,000 and will provide quar- 
ters for 80 students. It will stand opposite 
the present men’s building at 81-83 Institute 
Pl. Its construction and occupation are ex- 
pected to take up several months, and it 
probably will be next year before the work 
on the remaining buildings is begun. The 
second structure, providing for the women, 
will be the largest of the three. It will have 
a frontage of 180 ft. and will cost $175,000. 
The administrative building will be the last 
to be erected. This will have seven stories 
and will contain special class rooms and 
facilities not included in the plans for the 
other structures. 

SUPERIOR, WIS.—A 3-story lodge build- 
ing is to be erected either at Ogden or John 
Ave, at Broadway for the Labor Organization, 
to cost $40,000. William O’Carroll, George 
A. Hunter, S. A. Riches and O. E. Matti- 
son comprise Com. in Charge. 


MILWAUKEE, WIS.—H. C. Koch & Sons, 
Archs., 120 Wisconsin St., have been engaged 
to prepare plans for a 12-story building to 
be erected at Grand Ave. and Third St. for 
the Boston Store. Cost, about $1,000,000. 


SIOUX CITY, IOWA.—Reinecke & Jenki- 
son, United Bank Bidg., have submitted plans 
for an addition which it is proposed «recting 
to the high school, at a cost of $150, 
An election is to be held in the spring to 
vote on the question of a special tax for this 
purpose. 


CLARINDA, IOWA.—Bids were received as 
follows on Feb. 8 at the office of James 
Knox Taylor, Superv. Arch., Treasury Dept., 
Washington, D. C., for the construction of a 
post-office at Clarinda, Iowa: Parsons & 
Kiene, Omaha, Neb., $63,671; W. W. Welch, 
Clarinda, Iowa, 918; M. Yeager & Son, 
Danville, IIL, 474 ; F. M. Roode & Co., 
Tipton, Ind., $58,200 ; J. W. Miller, St. Paul, 
Minn., $57,000 ; Northern Construction Co., 
Milwaukee, Wis., $62, ; Scheurmann 
Lumber Co., Ltd., Saginaw, ‘Mich., $57,432 ; 
General Construction Co., Mliwaukee, Wis., 
$55,945; Bartlett & Kling, Inc., Cedar Rap- 
ids, Iowa, $58,700. Time, March 1, 1910. 


FORT SNELLING, MINN,—Bids are asked 


until 11 a. m., March 1, Bs rmy "Bldg R. = 
Croxton, Constr. Q. M., 

Paul, Minn., = consiructing oe 
electric wiring and a 


quartermaster stable b 


ST. PAUL, MINN.—Plans are 


pre- 
pared by the Pabst Brewing oan John 
St. Paul, agent, for construction of a 
tock house 


brick and cut stone, fireproof s 
to ea at the foot of John St. Cost, 


The general contract for improving Ban- 
non & Co.'s department store has been 
awarded by M. Fitzpatrick, Arch., 17 West 
Ninth St, to T. REARDON, 726 Dayton Ave., 
city. Cost, $40,000. 

LEAVENWORTH, KAN.—The contract for 
furnishing steel roof construction for the 
east and west cell wing at the U. §. peniten- 
tiary, Leavenworth, Kan., opened Jan. 25, 
has been awarded to the PENN BRIDGE 
CO., of Beaver Falls, Pa., for the sum of 
$33,987. A full list of bids was given last 
week. 

*OMAHA, NEB.—Bids are asked until Feb. 
23 by Conners Bros. Co., Lowell; Mass., for 
constructing the proposed Douglas County 
court-house. 

ST. LOUIS, MO.—It has been decided by 
the stockholders of the Union House Fur- 
nishing Co. to build an 8-story fireproof 
building at the corner of Seventh St. and 
Washington Ave. The following officers 
have been elected: J. Buettner, Pres. ; 
Theodore Crusius, Vice-Pres.; William F. 
Elicks, Secy.; F. B. Meckfessel, Treas. 

SAN ANTONIO, TEX.—Bids were receivet 
as follows, on Feb. 4, by James Knox Tay- 
lor, Superv. Arch., Treasury Dept., Wash- 
ington, D. C., for the construction of a post- 
office buiding at San Antonio, Tex.: T. P. 
Shields, San Antonio, Tex., $137,500; Tom 
Lovell’ & Sons, Denton, Tex. + $133,217; 
Northern Construction Co., Milwaukee, Wis. 
$150,200; John Bardon, Fort Worth, Tex., 
$134,400; James S. Skirving, San Antonio, 
$143,500; Paul Riesen’s Sons, Milwaukee, 
Wis., 60,000; Ambrose B. Stannard, St. 
James Bidg., New York, $139,000 

SAN MARCOS, THX.—Dr. J. M. Carroll, 
Pres. of the San Marcos Baptist Academy, 
has received the plans of the proposed boys’ 
dormitory to be erected during the spring 
and summer. The building is to be a 3-story 
structure of pressed brick, steam heated. The 
approximate cost is $50,000. It is the inten- 
tion to locate the building east of the main 
building of the academy. 


OKLAHOMA CITY, OKLA.—The contract 
to erect the Oklahoma Building at Fourth 
St. and Broadway has been awarded to the 
WESTLAKE CONSTRUCTION CO., 717 Lo- 
cust St., St. Louis, Mo. It is to be five 
stories high and cost about $140,000. 

DENVER, COLO.—The Directors of the 
Denver Gas & Electric Co. have awarded the 
contract to erect the 9-story fireproof build- 
ing on 15th and Chambers Sts, to BENNETT 
& MEYERS. The cost of the building is to 
be about $800,000. 

It is reported that the Masons are consider- 
ing the erection of a temple on East 14th 
Ave. and Grant St., costing $300,000. James 
H. Peabody is Chn. Bldg. Com. 

Richard Philips, Jacobson Bldg., has pre- 
pared plans for a 5-story hotel to be erected 
at 17th and California Sts. at a cost of 
$60,000. Mrs. A. W. Jacobson is owner. 


COLORADO SPRINGS, COLO.—The Trus- 
tees of the Myron Stratton Home for the 
Poor, in which Dr. D. H. Rice and William 
Lennox, Colorado Springs and Tyson S. 
Dines, Denver, are interested, may soon 
want plans for the proposed home to be 
built, at a probable cost of $500,000 

SPOKANE, WASH.—A joint building, 100 
x 142 ft. and three or four stories high is to 
be built by Child & Day and J. W. Went- 
worth at the corner of Riverside Ave, and 
Division St. Plans for the building have 
been cagpleted by the Ballard Plannery. 
The building will cost about $75,000. 

E. H. Stanton & Co. will build a 200-room 
hotel near the abattoir, in East Side Syndi- 
eate addition. The building will be four 
stories in height and will cost $40,000. 

Plans for a 3-story hotel have been ap- 
proved by the Northwestern Improvement 
Co. and construction will begin as soon as 
weather conditions will permit. It will be 
heated by steam and will have hot and cold 
water in all the rooms. 


SAN FRANCISCO, CAL.—It is officially 
stated that the Hall of Justice will be erected 
on a lot 137 ft. 6 ins. in width by 160 ft. 
in depth, bounded by Kearny, Washington 
and Merchant Sts., and what was formerly 
known as Dunbar Alley. This building will 
be a 5-story steel frame and masonry fire- 
proof structure, with basement and sub-base- 
ment. Its exterior will be finished in a light 
sandstone on a granite base. 

A building to contain a morgue, emergency 
hospital and county jail is to be built in 
the rear of the Hall of Justice above de- 
scribed on a piece of land recently purchased 
by the city, 106 ft. wide, on Washington 8t., 
by 137 ft. 6 ins. in depth along Dunbar 
Alley. The plan has been laid out leavi 
Dunbar Alley 15 ft. wide, with an alley 1 
ft. wide on the east side, These two alleys, 
with the Washington and Merchant Sts. 
frontages separate the building from the sur- 
rounding property. The morgue proper is to 
be on the first story of this building and 
will front on Merchant St. and Dunbar 
Alley. The Branch Emergency Hospital is 
to be on the first floor of this building front- 
ing on Washington St., and will contain 
the necessary wards and rooms for an 
emergency hospital. The second floor di- 
rectly over this portion will contain certain 
detention cells that will be used in connec- 
tion with the city prison in the handling of 
the insane and helpless. The entire third 
story of this building will contain the gen- 
eral office of the county jail, with certain 
private offices and ward for sick prisoners, 
bathrooms and the dining room and kitchen. 
The entire —— floor will contain the jail 
proper, which will be made up of a control 
space including Seeking office and the gen- 
eral exercise floors for the cells. These 
cells will be arranged in tiers of oe each, four 
stories high. Newton J. Tharp is City Arch. 


SAN ae gt oe CAL.—The following de- 


tt a ana ae 


Record” of this city: 

ve directed the acquisi: 
of land between San Bruno 
as an addition area to ;! 
hospital on Potrero Ave. 
22d Sts. The site will } 
760 ft. wide, and on it wi! 
main institutions—a gener 
pital for the treatment of , ane 
and another for tubercular ‘te 
dition there will be a pow “D ad 
morgue and ambulance sh 
situated that they will be y 
distance of the main building 
to place the infectious disea 
high ground at the northe: 
property and the tuberculos 
southwest corner where the | 
the advantage of air and su, 
ian renaissance style of arch 
followed in designing the | 
will be of brick with terra 
general hospital, which wi! 
high, will contain 512 beds, 
trance will be in the cente; Ps 
Ave. frontage. A courtyard ia an 
administration building, w) ea 
three stories, at the sides o; 
the several wards. These 
east and west and be connect: 
ministration building by a 
will extend the entire length 
unite all of the structures. me 
building, which will be used . th. 
and surgical pavilion, wil! b . ee 
north end of the site. Betw 
administration building wili | 
ward buildings, each four stori 
to the rear, but centrally lo 
nected with the main corrido 
main service building. Two 
pavilions, also four storics | 
erected to the east of the adn 
service buildings, and to the 
will be the home for the nurs: 
ter of the grounds and at the r 
vice building will be a pow 
laundry; to the north and 
emergency pavilion will be 
stables. The morgue will bx 
«xtreme south of the site and 
that a view of its entrance will | 
from the other buildings. Th: y 
is on file at the office of Engi WS, 
New York. Newton J. Tharp is | 


SAN FRANCISCO, CAL \ 
BROS. have secured contract, a 
erecting South End primary scho g 
LANGE & BERGSTROM, at s| f 
constructing engine house at A I 
Carmel Sts. 

The plans of the Madison Prin 
on Clay St., near Laurel St., as ¢ by 
Newton J. Tharp, City Arch., hav ’ 
cepted. The building will contai: 
and will cost approximately $75,.%) 

Designs and plans of the prop 1ild 
ing of the Native Sons of the Go West 
in this city have been selicted by Hall 
Association, which soon will take | 
award contracts for the building. A 
tition, in which several architects 
tered, has been held, and the plan 
hetti & Headman, 244 Kearny St., wii 
BE. H. Hildebrand is associated, wer 
and adopted by the Association. The | rild 
ing will be erected upon the site of the for- 
mer hall building, on the east side of Mason 
St., between Post and Geary Sts., the lot 
having a frontage of 70 ft. and a depth of 
137% ft. The facade will be governed by 
canons of art in architecture, and the interior 
arrangement will be devised to take care of 
crowds in the space allowed for corridc rs and 
lobbies. There will be five floors and a bigh 
basement in the building, the estimated cost 
of which will be about $100,000 for a Class 
C type, and if a Class A building is adopted, 
the cost will be nearly $40,000 more. The 








‘facade will be in pressed brick and terra 


cotta, with copper cornices, 

SALT LAKE CITY, UTAH.—Ware & Treg- 
anza, 62 Hooper Bidg., have prepared plans 
for a 3-story me to be erected on Main 


St. by Mrs. 8S. McCrystal. Cost, $110,000. 

Following are “he bids received Jan. 18 by 
the Salt Lake Stock & Mining Exchange at 
the office of J. C. Craig, Archt., 409 D. F 


Walker Bidg., for erecting the Mining Ex- 
change. Vanderhorst Bros., $73,400; [lack 
& Lester, $66,000; John Shea, $66,840; George 
Curley, $65,250; A. & J. McDonald and D. J. 
Armstrong, $60,950. ‘ 


BOISE, IDAHO.—Mrs. Martha B. M: Carty 
will erect a stone and brick building the 
corner of Ninth and Idaho Sts., wh will 
cost about $45,000 


TWIN FALLS, IDAHO.—Bids a: isked 
until March 1 by H. T. West, Clk. Bd County 
Comrs, for erecting a court-house an‘! ai! at 
Twin City Falls; cost not to exceed $! 25,000. 
C. Harvey Smith is Arch., Twin Fa 


VERA CRUZ, MEXICO.—According ‘0 the 
“Mexican Herald’ (Mexico City) the Vera 
Cruz Terminal Co. has awarded the «tract 
for the construction of extensive ninal 


buildings and yards at this port to S| HAR- 
SON & SON, LTD., and the CO) 
BANCARIA DE OBRAS Y BIENES 
of the City of Mexico. The cost o! im- 


provements will be about $8,000,000, xican 
money. The terminal company is posed 
ef the several railroads which en! Vera 
Cruz. These include the Interocea the 
Vera Cruz & Pacific, the Mexic: Vera 


Cruz), and the Alvarado lines. 1 joint 
terminal will be situated adjoin the 
wharves upon a tract of filled land. 
All of the buildings will be built rein- 
forced concrete. ey will compose union 
pacer station, coach sheds, two |1 © cus- 

warehouses, a bonded warehou: office 
building. roundhouse, machine sh tool 


houses and repair sho A reinfor: i-con- 
be. Bult ne about 12,000 ft. long » || also 
freight yards will brace 


bout 35 stifles. of track. It is expec that 
it will take about two two years to com; te the 
work. The fact that the Mexican overt 
ment goun s gs ye Cruz & Resid x ~ 
ou a controlling ini « 
bong tno makes it directly | rested 
in the terminal J. W. Ri ardson 
is Ch. Engr. of 


era Crus Term ual Co 
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eel 3UPPLY—IRRIGATION. 12-In. on Madison St., and 16-in. on Water SEWERAGE. MITCHELL, S. DAK.—The City Council 
wATE a St. F. I. Consaul is Ch. Engr. Bd. of Pub has authorized the Sewer Committee to en- 

at thie work is advertised in Service. Noted Feb. 4. (* denotes that this work is advertised in gage an engineer to prepare plans and speci- 

(* den gineering News.) ELYRIA, OHIO.—Bids will be received by Engineering News.) fications for the coustruction of sewers here. 

" the Board of Public Service until noon, Feb. LENOX, MASS.—J. M. Johnson, Chn. MINERAL WELLS, THX.—The city has 
post’ ASS.—Bids will be ween a se a potent d SS ae tee Sewer Committee, has estimated the cost of decided to expend about $15,000 for the 

5 an, Water Comr., un 4 ee a ~4 t th fiscal Orns a ae or —_ constructing sewers here at $20,000. construction of sewers here 
9 for ! ing 2,735 tons of pipe and spe- = use uring the fiscal year 1909: 300 sets, NEW BRITAIN. CONN.—The Sewer De- HOUSTON, TEX.—Bids will soon be re- 
ae more :or less, corporation cocks; 300 sets, partment is cousibertag the constrection of ceived by the city for installing a drainage 
j ca ~ 2 é sc side “ons c . ? , —_ . . be 
“pais LD, MASS—A reservoir may make Ole MD Elyria, Ohio, and cocks the Black Rock sewer system. Estimated S¢Wer system and constructing sanitary sew- 
be con 1 on Rocky Mountain to be us must conform exactly to sample on file in Cot, $20,000. a Ss gag * ath $250,000 and $225,000, 
in case e. — on office of Board. Rose Moriarty is Clk. Bd. NEW LONDON, CONN.—Bids will be re- “ om sane ae ~<A eng esign 
CANA \RIE, N. Y.—T o in $150,000 SHIRLEY, IND.—Plans and specifications ceived by the Board of Water and Sewer e GHAM, WAS! it 1 proposed to 
Jan. 3! 1 in favor of = seit Creek for the new water plant at Shirley have Commissioners, W. H. Richards, Engr., un- a a ouner Erm We -— « gen ge 
tor ater system, using Spite Cre been completed. They call for a tank of til March 1, for constructing and laying a pe be S en Creek . tt a it will a 
as the e. 50,000 gallons capacity on a 110 ft. tower submerged wooden outfall sewer and settling © ,o no 1 com sf -. > a AY 

EN ABR, N. Y.—The Rensselaer with a reserve basin of 120,000 gallons basin and laying tile pipe connections. cilia: amemane ae ‘ ah he =, te 
water | Will, construct, a 5.000.000 Sxion, cabacity. MEDINA, N. ¥.—Charles Ingersoll, of Me- Whatcom Creek, with fushing inlet. $75,884. 
reservo.  “robably of concrete covmtrennect . OWOSSO, MICH.—Bids will be received by dina, has been selected to prepare plans for —prids will be received in about six weeks. H 
and a 00 h. ‘ “The contract will the Board of Public Works, until 10 a. m., the construction of a sewer system for the W. Troutman is City Engr 
with t esent system. Hinkley is Supt Feb. 24, for the construction complete of a West side of the village. D. D. Holdredge aaa") deste A ceils . - 2 . 
be aw in April. R. L. Hinkley p’ pneumatic pumping plant. The work in- is Pres. Sewer Comrs, handy: Wate ont dacs Seemed tn oan 
Noted eb. 4. 4 cludes the providing of an air compressor BROOKLYN, N. Y¥.—The contract for con- senae’ She pote a gern tear nig aig A rw 
*WE R, N. ¥.—Plans and speci _ and receiver, and all necessary devices or structing a temporary sewer and appur- fast Potrero intercepting sewer to th EU 
tions file at the office of Engineer ne appliances for installing an air lift in the tenances at Ridgewood, to connect with St. REKA CONSTRUCTION CO t $98,200 
News York, for the construction i" wells, together with all necessary steam, Nicholas Ave. sewer, thence through Grove Mar sleek Weannens 1 Cite tea. = wen 
wate consisting of about “ miles air and water piping for the complete plant, St. to the Wyckoff Ave. sewer in Brooklyn, 7 . , =i ira 
of ¢.-! ; pumping station, a small reser- and all the labor of installing the plant and and a pumping chamb-r for the same, was GARBAGE DISPOSAL 
voir, i-pipe, power pumps _, | laying of necessary water and air lines that awarded on Feb. 3 by Lawrence Gresser, ———— > ——— 
appur es. Bids are asked —_ Care to be laid underground. Pres. Boro. of Queens, to CHARLES READ, EES oS 

9) and © ill be recelved for the whole work: DECATUR, ILL.—Bids are asked by Albert at $5,635. This plant is to be built in the (FORT SLOCUM (New Rochelle post 
includ vr excluding the = ¥ a hen Leach, City Clk., until Feb. 19 for furnish- next 60 days to afford temporary relief for office), Sa Y.—Crematory.—See item under 
pumy juipment and separately CE jens. ing engine foundations and other masonry the Ridgewood residents, who have the Myr- Buildings 
Knig! Hopkins, Rome, N. Y., are Engrs. and concrete work, steel work, auxiliaries tle Ave. main completed to the Brooklyn BALTIMORE, MD.—F. T LYNCH was 
NOR ARLINGTON (Arlington post- and piping for the new city water-works line, but have no outlet for it. awarded the contract on Feb. 3 by the Board 
office) J.—Edward Sargent, of Kearney, pumping station. Daniel W. Mead is Engr., ROCHESTER, N. Y.—Bids will be received of Awards for furnishing 15 new garbage 
N. J pmitted the lowest bid on Feb. 3 401 State St., Madison, Wis. until Feb. 24 by the State Commission in C&rts at $2,095. 
to the ineil for the construction of water- MILWAUKER, WIS.—Bids will be received Lunacy, Albany, T. BE. McGarr, Secy., for YOUNGSTOWN, OHIO.—The City Council 
work t Rau, Other eee he. et by the Board of Public Works until 10.30 the sewer and ejector at the Rochester Stdte is considering the erection of a municipal 
United “\ates Construction Co., vers : 26 - a. m., March 1, for furnishing all the ma- Hospital, Rochester. Franklin B. Ware is garbage reduction and disposal plant this 
mond os, $21,517; yore _— ~ — terials and doing all the work necessary and State Archt., Albany. summer. Investigation of various municipal 
ay ——s Boao, $24,128; McGay required to lay a c.-i. water main 36 ins. in *BUFFALO, N. Y.—Bids will be received plants has been made and reported upon 
$26,814, Miele D. 079. 'S cant & Max- internal diameter, across the Milwaukee until Feb. 18 by the Board Public Works ‘{vorably. The cost of the proposed plant, 
Engine ring Co., ma Wateon Rutherford River from the foot of Bradford Ave., in the for constructing brick and tile sewers in por Wich will be of 20 tons daily capacity, will 
well 177. ve “ . . 18th Ward, to the west side in extension of tions of numerous street. F. G. Ward is De about $50,000 
pazas qua. is ee aie ee ee a ee ee wane. Comr. Pub. Wks. SACRAMENTO, CAL.—The City Engineer 
CATASAU ° — : , 
Yhica Ill., it is stated, will prepare plans 
= the constructiog .of water-works here. 
LERANON, PA.—We are officially advised 
that the City Engineer has presented to the 
City Couneil plans and specifications for the 
enlargement of the South Mountain city 


water supply. Estimated cost, $22,000. 
R. Crowell is City Engr. 

*LERANON, PA.—Bids are asked until 5 
p. m., March 11, by the Board of Water and 
Light Commissioners for enlarging dam No. 
» of the gravity water supply of the city. 

RICHMOND, VA.—We are officially ad- 
vised that the Committee on Water on Feb. 


8 recommended award of contract for re- 
inforeed conerete flume between settling ba- 
sins and new pump house to Piedmont Con- 
struction Co, of Atlanta, Ga. List of bid- 


ders noted on Feb. 4. 
W.-Wks. 

EAST POINT, GA.—Contracts for the con- 
struction of water-works here have been 
awarded as follows: To R. D. COLE MFG. 
CO., of Newnan, Ga., for boiler and stand- 
pipe: to the H. R. WORTHINGTON CO., 
of New York, for pumps; to the AMERICAN 
CAST IRON PIPH CO., of Birmingham, 
Ala., for ¢.-i. pipe; for all construction work 


Eugene E. Davis is 


Supt 


to SULLIVAN & LONG, Bessemer, Ala. 
Contracts for artesian wells have not yet 
been awarded. E. H. Davis is Bngr., Grif- 
fin, Ga. 


PANAMA CITY, FLA.—The city is consid- 
ering the construction of water-works and 
an electric light plant here. 

MONTGOMERY, ALA.—Dr. C. ©. Thach, 
Pres., Alabama Polytechnic Institute, was 
authorized on Jan. 27 by the Building Com- 
mittee to extend the college water-works 
system into the town of Auburn. 

BIRMINGHAM, ALA.—The Birmingham 
Water Works Co. will at once begin the con- 
struction of the proposed stand-pipe on the 
top of Red Mountain to furnish water to 
South Highlands. 

HUNTSVILL®, ALA.—HUTCHENS & 
MURDOCK, of Huntsville, have secured the 
contract for laying water mains in Patton 





Addition, Mast Huntsville, and the Fourth 
Ward, at 65 ets. per ft. The pipe to be laid 
is 4-in. 

MERIDIAN, MISS.—W. F. Wilcox, Gen. 
Mer. Meridian Water-Works, has com- 


pleted plans and specifications for the rein- 
foreed-conercte reservoir and a_ 5,000, 
gallon pump. The Piedmont Construction 
Co, Atlanta, Ga., has submitted the lowest 
bid for the construction of the reservoir. 
SCRANTON, MISS.—We are officially ad- 
vised that the CHICAGO BRIDGE & IRON 
WORKS, Chicago, Ill, was awarded the 
contract on Feb. 2 by the city for the erec- 
tion of a 75,000-gallon steel tank with a 
spherical bottom of a steel tower 100 ft. 
high to balcony, at $3, . Co 
doe. not inelude foundation. W. G. 
pati ok, Jackson, Miss., is Engr 
“ ‘\RLESTON, MISS.—The City Council 
proposes to issue $20,000 of bonds for the 
con ‘ruction of water-works. 
, 'NSON CITY, TENN.—The city is con- 
‘ing Issujng about $500,000 of bonds for 
nstruction of an adequate water sup- 
I ystem. 
“LID, OHIO.—Bids will probably be 
‘bout July 1 for the construction of a 
em 


wdm 


works syst here. Estimated cost, 
. KF. A. Peasé Engineering Co. is 
Cleveland. 
ss “SVILLE, OHIO.—The Federal Water 
C nesville, has been incorporated with 


| stock of $10,000. 
ROOM FORD “ 
te. SORD, OHTO.—Bonds for $9,000 have 


e construction of a water- 
vstem. Fred. Feuchter is Village Clk. 


TO..mM 
od Os OHIO.—The cost of water mains 
tem been estimated at $70,000 for 
and ‘g same. The was 

Se subee of on Jan. 
Ads. Jeftersom, Monroe and ‘Teath’ Sts.; 


COUNCIL BLUFFS, IOWA.—Plans for set- 
tling reservoirs and a clarifying system are 
being revised by S. L. Etnyre, City Engr. 

INTERNATIONAL FALLS, MINN.—Bids 
are asked until Feb. 17 by the City Clerk, for 
the installation of a complete system of 
water-works here. B. Green is Village 
Recdr. 

MINNBAPOLIS, MINN.—See 
Civil Service- Examinations. 

JACKSON, MINN.—Bonds for $13,000 have 
been sold for improvements to the water- 
works, including a water tower and tank. 
L. P. Wolff, of St. Paul, is Engr, 

SPOONER, MINN.—The Village Council is 
considering the construction of a water- 

Ss system here. 

FORT ASSINNIBOINE, MONT.—Bids are 
asked until 11 a. m., March 4, by J. E. 
Sawyer, Ch. Q. M., St. Paul, Minn., for the 
construction of a 150,000-gallon steel water 
tank and trestle here. 

RUSSELLVILLE, ARK.—See 
Light and Power Plants. 

DE QUEEN, ARK.—The city has awarded 
the contract to the AMERICAN LIGHT & 
WATER CO., Scarritt Bidg., Kansas City, 
Mo., at $24,195, for the construction of a 
water-works. The plant will include a res- 
ervoir with a capacity of 50,000 gallons to 
be erected near power-house, steel tower with 
tank 131 ft. high, steam pump, motor pump 
and 21 fire plugs. 

HLGIN, THX.—The citizens on Jan. 20 
voted in favor of issuing $30,000 of bonds 
for the construction of water-works. 

MUSKOGEE, OKLA.—Bids will be received 
by Morgan Caraway, City Clk., until March 
1 for a 4,000,000-gallon crank fiywheel 
pump. 

COWETA, OKLA.—The city has engaged 
A. Swanwick, Consult. Engr., Joplin, Mo., to 
prepare plans for a water-works system here. 


GREELEY, COLO.—The Wildhorse Reser- 
voir & Land Co. filed articles of incorpora- 
tion on Jan. 27 with the County Clerk. L. C. 
Allen, A. D. Lewis and J. Wylie Anderson 
are the incorporators. The company is cap- 
italized for ,000 and will get water for 
its reservoir from Wildhorse Creek in east- 
ern Weld County. 


SILT, COLO.—Bids will be received by the 
Antlers-Orchard Development Co. about Feb. 
20 for furnishing material and constructing 
an irrigation system in the Grand Junction 
Valley at Silt. Estimated cost, about $100,- 
000. A. G. Allan, of Solt, is Engr.; E. A. 
Sunderlin, Mining Exchange Blidg., Colorado 
suring. Colo., is Gen. Mgr. Noted on 
Jan. 21 


OREGON CITY, ORE.—The capacity of 
the water system will be increased one-half 
by installing new pumps and constructing a 
new reinforced concrete pumping station. 


PETALUMA, CAL.—Bids will be received 
by the City Clerk of the Board of Trustees 
until 7 p. m., May 5, for furnishing and in- 
stalling the pumping machinery for a salt- 
water ‘Lesh-sueseure fire system for the city. 


SALT LAKE CITY, UTAH.—The Wyuta 
Development Co., Evanston, Wyo., and Salt 
Lake City, is preparing to build an extensive 
system for ir tion and power purposes. 
Some of the applications for water have been 
made and preliminary plans have been pre- 
pared. 


MINIDOTA, IDAHO.—The contract has 
been awarded to the FULTON ENGINE 
WORKS, Los Angeles, Cal., for pump pit 
gates and controlling mechanism for the 
Minidota irrigation project, Idaho, at $10,994. 


WINNIPEG, MAN.—H. N. Ruttan, City 
Engr., in his report on the water softening 
uestions has made the following r 


item under 


item under 


old softening plant at well 
ns: That the D at we 
fo. 2 be rearra provide a capacit, 
of 5,000,000 gallons; that a new 


Ni nged to 
006,06 lons capacity be i wel 
Ne pg 

cost, 


wo ice Seni ee 


BUFFALO, N. Y.—Bids are asked until 11 
a. m., Feb. 18, by the Department of Public 
Works for the construction of sewers in va 
rious streets. F. G. Ward is Comr. 

*KINGS PARK (L. I.), N. Y¥.—Bids will be 
received until Feb. 24 by the State Com- 
mission in Lunacy, Albany, N. Y., E. Mc- 
Garr, Secy., for sewerage and sewage disposal 
works; also alterations to plumbing in Wards 
41, 42, 43, 44, 47, 48 and 49 at Kings Park. 
Franklin B. Ware is State Archt. 

BINGHAMTON, N. Y.—John A. Giles, City 
Engr., has estimated the cost of constructing 
a sewage disposal plant at about $200,000. 

COLLEGE HILL (Beaver Falls post-office), 
PA.—See item under Streets and Ro: ds. 

RICHMOND, VA.—The City Council is con 
sidering the issuance of from $500,000 to 
$1,000,000 of bonds for the construction of 
sewers. This is to be included in the ap- 
propriation of $2,747,486 for street and sewer 
work asked for by the Street Committee; 
Charles E. Bolling is City Engr. , 

PARKERSBURG, W. VA.—R. T. MARTIN, 
has secured the contract, at $5,919, for con- 
structing sewers in the Seventh and Eighth 
Wards. Frank Good is Audr. 

MERIDIAN, MISS.—The city will soon 

award the contract for construction of eight 
sewers here. 
LOUISVILLE, KY.—Bids will be received 
y the Commissioners of Sewerage until 
eb. 26 for the construction of the Twelfth 
St. s.wer, Contract 25. J. B. F. Breed is 
Ch. Engr.; Harrison P. Eddy, 14 Beacor 
St., Boston, Mass., is Consult. Engr 

TROY. OHIO.—The contract for construct- 
ing 3,700 ft. of 30 and 36-in concrete sewer, 
bids opened on Jan. 23, has been awarded 
to D. C. BOWER, of Troy, at $5,350. H. 
J. Walker is County Engr. 

LOUISVILLE, OHIO.—Plans are being com- 
pleted for the construction of sewers and a 
sewage purification plant here. 

HAMMOND, IND.—Plans are being pre- 
pared by J. Lyons, City HMngr., for extending 
the sewer on Columbia St. to the river. 

FORT WAYNE, IND.—The Board of Pub- 
lic Works has ordered plans for the construc- 
tion of a sewer in Vermont Ave., from Calli- 
fornia St. to Kentucky Ave., and a sewer 
jn the alley between Crescent Ave. and Cal- 
ifornia St. E. J. Lenon is Chn. 

MANISTBE, MICH.—Bids will be received 
about March 1 for the construction of crock 
tile sewers here. Estimated cost, $10,000. 
James E. Craig is City Engr. 

CHEBOYGAN, MICH.—The city contem- 
plates extensive improvements and additions 
to the present sewer system. George Case is 
City Clk. 

CAIRO, ILL.—GARNER & HANES have 
been awarded the contract by the Board 
Local Improvements, at $17,170,, for con- 
structing vitrified tile pipe sewers in the 
34th St. sewer district. List of bidders noted 
on Feb. 4 


SPRINGFIELD, ILL.—The contract 
constructing Fifth and Fourth St. 
18-in. pipe, 


b 
F 


for 
sewers, 
has been awarded to JOHN 
79 cts., and 40 
inlet pipe, and 83 cts. and 
389 cts. for 12-in. inlet pipe. 


STERLING, KAN.—Bids will be received 
by the city about April 1 for the construc- 
tion of a sewer, including 6 and 12-in. tile 
sewer pipe, automatic flush tanks and septic 
tank filter bed. G. L. McLane, Hutchinson, 
Kan., is Engr. 


MARION, KAN.—We are officially advised 
that the contract for the construction of 
about 2% miles of main and lateral sewers 
was awarded on Feb. 2 by the City Council 
to the SQUIRE BLECTRIC & CONSTRUC- 
TION CO., 614 Wyandotte St., Kansas City, 
Estimated cost, $7,514. 


GRAND FORKS, S. DAK.—Plans are being 
red by the City Engineering Department 

the construction of the De Mers Ave. 
sewer. Estimated cost, between $40,000 and 


has presented plans and specifications for an 
additional unit to the city garbage cremat 
tory of a capacity of 40 tons daily. The 
plans have bene adopted 


STREETS AND ROADS. 
(* denotes that this work is advertised in 
Engineering News.) 


HARTFORD, CONN.—The Board of Street 


Commissioners have authorized laping of a 
sidewalk and curb on Garden St., from Al 
bany to Homestead Aves The Board will 
give hearings on Feb. 17 on the laying of 
sheet asphalt on Farmington Ave., from 


Woodland St. to Sisson Ave., and also lay 
ing granite block on Capitol Ave 


BROOKLYN, N. Y.—Bids were received as 
follows on Feb. 3 by Bird 8S. Coler, Boro 
Pres., for (a) regulating, grading, curbing 
and laying sidewalks on various streets and 
avenues, with all work incidental thereto 


(b) regulating and paving with asphalt on a 
concrete foundation the roadway of various 
streets and avenues with all work incidental 
thereto; (c) regulating, grading, curbing 
and laying sidewalks on various streets and 





avenues, with all work incidental thereto: 
(a) O’Grady Bros., 72 Eighth St., Brooklyn, 
$2,108; Moran-Crowley Co., $2,238; (b) 
Cranford Co., 52d St., Brooklyn, $24,153; 
Uvalde Asphalt Paving Co., $28,212: Barber 
Asphalt Paving Co., $24.: Standard As 
phalt & Rubber Co., $2 (c) James 
Quinn Contracting Co., Kenmore P1., 


3 
Brooklyn, $11,195; Daniel Douglas, $15,068: 
John M. Fox, $12,465; National Cement Con- 


struction Co., $12,480; P. T. McDermott, 
$11,951. 

NEW YORK, N. Y.—Bids were received as 
follows on Feb. 8 by John F. Ahearn, Pres 
Boro. of Manhattan, for maintaining the 
asphalt pavement on the following streets 


where the original contracts have been aban- 


doned, Borough of Manhattan 27th St., 
from Madison to Fifth Ave.: 28th St., from 
Eighth to Ninth Aves.; Eighth Ave. (Central 
Park West), from 509th St.,to 110th St 

First Ave., from 49th to Sist Sts.: from 54th 
to 56th Sts., from 60th St. to 61st St., from 
72d to 7ith St., from 83d to Sith Sts., from 
Sith to S6th St from ist to ef2d Sts. ; 
Ave. D, from Houston to lith Sts.; 19th 
St.. from Sixth to Seventh Aves.; 20th St., 
from Fourth Ave. to Broadway; 28th St., 
from Lexington to Fifth Ave Clark St., 
from Brooms to Spring Sts.; Spring 8t., 
from Sullivan to Clark Sts.; Spring St., 
from Hudson to Greenwich Sts.; 21st St., 
from Fourth to Fifth Aves.; 2ist St., from 


Sixth to Eighth Aves. ; 22d St 
Second Aves.; 22d St., 


, from First to 
from Eighth to Elev- 


enth Aves.; Park St., from Mott to Centre 
Sts.; Baxter St., from Park Row to Grand 
St.; Bayard St., from Baxter to Division 
Sts.; Franklin 8t., from Baxter to Centre 
Sts.; Hester St.. from Bowery to Centre St. : 
Mott St., from Park Row to Broome 8t.: 


Vulcanite Paving Co., 1170 Broadway, New 
York, $24,004; Continental 
Co., $35,264; Uvalde Asphalt 
$29,275 ; 
$22,719 ; 


Paving Co., 
Standard Asphalt & Rubber Co., 
Warren Asphalt Paving Co., $36,- 


Bids were also received as follows for re- 
pairing and maintaining the sheet asphalt 
pavement in the Borough of Manhattan: 
Uvalde Asphalt Paving Co., $155,400; Stand- 
ard Asphalt & Rubber Co., $212,640; Warren 
Asphalt Paving Co., $209,420: Barber As- 
phalt Paving Co., 30 Church St., New York, 
$133,560. 

NEW YORK, N. Y.—Bids were received as 
follows on Feb. 8 by John F. Ahearn, Pres. 
Boro. of Manhattan, for maintaining the 
asphalt pavement on the following streets: 
(a) Dutch St., from John to Fulton St. ; 
Pearl St., from Broad to Whitehall Sts. ; 
45th St.. from Sixth to Eighth Aves. ; Fourth 
St., from Lewis St. to Second Ave.; Third 
St., from Lewis St. to Second Ave.; Law- 
rence St., from 126th St. to Broadway; 126th 
St., from Lawrence St. to St. Nicholas Ave. ; 
129th St., from Broadway to Manhattan St. ; 
Sixth St., from Ave. B to Lewis St. ; Seventh 
St., from Ave. C to Lewis 8t.; St., 
from First to Third Aves.; Lewis 8t., from 


Asphalt Paving - 
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Houston St. to south side of Third S&t.; 
Lewis S&t., from >: north of 
Fourth 8t., to south side of Fifth St.; 
Lewis St., from 30 ft. north of Fifth St. to 
Eighth St.; Astor Pl., from Broadway to 
Fourth Ave.; Eighth St., frema Broadway to 
Fourth Ave.; 126th 8St., from Fourth to Fifth 
Aves. ; 126th St., from Seventh to St. Nich- 
olas Ave.; 130th &t., from Fifth Ave. to 
Lenox Ave.; 130th S8t., from Seventh to 
Highth Aves.; First Ave., from 20th to 26th 
Sts.; First Ave., from 35th St. to 36th St. ; 
First Ave., from 36th to 49th Sts.; First 
Ave., from 5Sist to 54th Sts,; First Ave., 
from 56th to 60th Sts.; First Ave., from 61st 
to 72d Sts.; First Ave., from 74th to 83d 
Sts.; First Ave., from 84th to & th Sts.; 
First Ave., from 86th to O9lst Sts.; First 
Ave., from 924 to 119th Sts. ; 120th St., from 
Fifth Ave. to Hast River; Stuyvesant St., 
from Second to Third Aves.; Ninth St., from 
Stuyvesant St. to University Pl.; University 
Pl., from south of Waverly Pl. to north side 
of Fourth 8t.; Fourth &t., from Broadway 


way to Fifth Ave.; Washington Pi. from 
Broadway’ to University Pl.; Mercer &t., 
from Fourth to Fifth Sts.; (b) 80th &t., 
from Ave, A to First Ave.; Fifth Ave., from 
HOth to 80th Sts.; 15th St., from Second Ave. 
to Irving Pl.; 15th St., from Sixth to Tenth 
Aves.; 40th 8t., from Eighth to Eleventh 
Aves.; 48th 8t., from First to Lexington 
Aves.; Sist St., from First Ave. to 88 ft. 
east of Park Ave.; 54th St., from Lexington 
to Madison Aves.; 58th St., from Third to 
Lexington Aves.; Macdougal St., from 
Spring St. to Waverly Pl.; Pell 8t,, from 
Bowery to Mott St.; Pitt 8t., from B e 
to Houston Sts. ; Gist St., from First to Mad- 
ison Aves.; 68th St., from First to Third 
Aves.; Tenth 8t., from Stuyvesant St. to 
Fifth Ave.; Twelfth St., from Fifth to Sixth 
Aves.; 3ist St., from Fourth to Fifth Aves. ; 
Waverly Pl., from Fifth Ave. to Macdotgal 
St.; 58th St., from Seventh to Tenth Aves. ; 
Suffolk St., from Division to Houston Sts. ; 
44th St., from Fifth to Sixth Aves.; 46th 
St., from First to Fourth Aves.: (a) Vulcan- 
ite Paving Co., 1170 Broadway, $22,565; 
Uvalde Asphalt Paving Co., $27,515; Stand- 
ard Asphalt & Rubber Co., $30,745; Warren 
Asphalt Paving Co., $33,804; (b) Vulcanite 
Paving Co., 1170 Broadway, $21,466; Conti- 
nental Asphalt Paving Co., $31,511; Uvalde 
Asphalt Paving Co., $o0. 170: Standard As- 
phait & Rubber Co., $29,236; Warren As- 
phalt Paving Co., $32,233. 

NEW YORK, N. Y.—Bids were opened on 
Jan. 21 by Louis F. Haffen, Pres. Bronx 
Borough, for paving work. The following 
are the lowest bids: For asphalt on a con- 
crete foundation, roadway and sidewalks on 
bridges over New York, New Haven & Hart- 
ford R. R., at Longwood Ave., Tiffany St. 
and other streets, Asphalt Construction Co., 
Madison Ave. and 15ist St., 10,800 sq. yds. 
asphalt on roadways, at $1.34, and 5,500 “ 
yds. on sidewalks, at 65 cts.; total, $18,047. 
Asphalt on roadways and sidewalks of bridges 
over New York, New Haven & Hartford 
R. R. at Bast 149th St., Leggett Ave. and 
other streets: Same, 6,150 sq. yds. asphalt 
pavement on roadways, $1.34, and 4, sq. 
rds. asphalt on sidewalks, 65 cts.; total, $10,- 
ara. Paving with asphalt block on concrete 
foundation Cambreling Ave. and setting curb: 
Barber Asphalt Paving Co., 30 Church 8t., 
7,800 sq. yds. asphalt block pavement and 
keeping the same in repair for one year, 
$1.45; 1,240 cu. yds. concrete, including mor- 
tar bed, $6; 420 lin. ft. new curb, furnished 
and set in concrete, 94 cts.; 5,000 lin, ft. 
old curb, rejointed, recut on top and reset 
in concrete, 39 cts.; total, $20,370. Regu- 
lating, grading, setting curb, flagging side- 
walks, laying crosswalks, building approaches 
and placing fences in Leggett Ave.: we 
Smith Construction Co., 68,500 cu. yds. fill, 
15 cts.; 2,525 lin. ft. new curb, 75 cts.; 9,- 
275 sq. ft. new flag, 24 cts.; 3,659 sq. ft. 
new bridge-stone for crosswalks, furnished 
and laid, 50 cts.; 800 cu. yds. dry rubble 
masonry, in retaining walls, culverts and 
gutters, $1.50; 2,200 lin. ft. new guard rail 
in place, 20 cts.; total, $17,110. 

ROCHESTER, N. Y.—Bids were received 
as follows on Feb. 3 by the Board of Con- 
tract and Supply for asphalt repairs for 
1909: Whitmore, Rauber & Vicinus, Ro- 
chester, $34,389; Rochester Vulcanite Pave- 
ment Co,., $34,494; F. C. Lauer & Sons Co., 
$36,225. 

BUFFALO, N. Y.—Bids for macadamizing 
the Hamburg Turnpike were opened on Feb. 
4 by the Department of Public Works, Frank 
Vv. E. Bardol was the lowest bidder on the 
entire work at $111,700. The other bidders 
were: H. P. Burgard Co., $142,000; Thomas 
Brown Contracting Co., $144,158; German 
Rock Asphalt & Cement Co., $151,119; J. F. 
Stabell Co., $250,072; William J. White, 
$8,000. The Thomas Brown Contracting Co. 
and William J. White bid on portions of the 
work. The paving is to be done for a dis- 
tance of about 8, ft.. or from the city 
ship canal to the city line, the width being 
50 tt. F. G. Ward is Comr. 

WATERTOWN, N. Y.—Bonds for $70,000 
have been sold for road improvements in 
Jefferson County. 

GREENSBURG, PA.—R. D. HUNTER and 
J. N. HAMMOND, of Beaver, Pa., have been 
awarded the contract for paving 4% miles 
of brick road from Jeannette to Greensburg 
in Westmoreland County. Estimated cost, 
about $80,000. 

EASTON, PA.—Bids are asked by the De- 
partment of Highways of the city until 7.45 
p. m., Feb. 15, for furnishing such quantities 
of crushed stone and trap rock as may be 
needed by the city for year ending March 31, 
1910. John McNeal is City Engr. 

COLLEGB HILL (Beaver Falis post-office), 
PA.—Bids will be received until Feb. 19 by 
the Town Council of the Borough of College 
Hill for improving a portion of College Ave., 
requiring 9,000 sq. yds. of vitrified brick 
pavement and 2,800 lin. ft. of from 20 te 
36-in. storm sewer. Carl S. Donaldson is 
Boro. Bngr., Federal Trust Bidg., Beaver 
Falls. 

*PHILADELPHIA, PA.—Bids are asked by 
the Department of Public Works until Feb. 
15 tor repairing Market St. The 


tions provide for alternate bids for Eastern 
granite blocks, asphalt and wood block for 
the permanent repaving of the street from 
the Delaware to the Schuylkill rivers, the 
paving to be laid on a 6-in. cement concrete 
foundation in each case. The paving ma- 
terials specified are respectively selected 
Eastern granite block, refined natural asphalt 
and Southern long-leaf yellow pine block, 
not less than 90% heart. The wood blocks 
are to be treated throughout with an anti- 
septic and waterproof mixture, 75% of which 
shall be creosote or heavy oil and coal tar, 
with not more than 25% resin. After 20 Ibs. 
per cu. ft. of the mixture shall have been 
injected so that all parts of each individual 
block shall be thoroughly treated, each block 
shall weigh as much as water. In the event 
of wood block or asphalt being selected the 
specifications provide that that part of Mar- 
ket St. between Delaware Ave. and Second 
St. shall be paved with Eastern granite 
block. George R. Stearns is Dir. Pub. Wks. 

GREENFIELD, MD.—Bids are asked until 
Oo a. m., Feb. 18, by Charlies H. Troy, 
County Audr., for constructing macadam 
road on line between Hancock and Marion 
Counties. 

CHASE CITY, VA.—Chase City District has 
had surveys made by state engineers for mac- 
adam roads leading from city. The principal 
streets of the city will be paved. P. St. J. 
ee is State Highway Comr,. Richmond, 
ya. 

PORTSMOUTH, VA.—Bids are asked until 
March 1 by. Norfolk County for constructing 
@ macadam road from Norfolk to Great 
Bridg 

PITTSBORO, N. C.—The city is consid- 
ering the issuance of $5,000 of bonds for 
street improvements. 

MOORESVILLE, N. C.—Bids will be re- 
ceived until March 1 by the County Com- 
missioners, Statesville, N. B. Mills, Chn., for 
constructing four miles of macadam roads 
near Mooresville. C. M. Mills, of Salisbury 
is Engr. 

ROME, GA.—Floyd County is considering 
the issuance of $200,000 of bonds for road 
improvements. 

ALBANY, GA.—The City Council on Jan. 
30 decided to pave Broad St. with vitrified 
brick, 25 ft. on each side, with 30 ft. of hard 
macadam in center. Estimated cost, $10,260. 

PALMETTO, FLA.—Contracts for street 
paving will probably be awarded this month. 
BE. F. Wilson is Mayor. 

TAMPA, FLA.—The Tampa Bay Land Co. 
has awarded the contract to COOK & 
KBLLER, of Tampa, for two miles of pav- 
ing at Palma Ceia Park. The paving is to 
be of shell with a 15-ft. roadbed. 

HUNTSVILLE, ALA.—The contract for 

aving portions of Randolph, Franklin and 
Biinten Sts. with asphalt and brick gutter, 
bids opened on Jan. 19, has been awarded to 
the MINHRAL RUBBER PAVING CO., of 
Memphis, Tenn., at $39,000. R. C. Smith is 
Mayor. 

BIRMINGHAM, ALA.—The Street Commit- 
tee of the City Council on Feb. 3 awarded 
the contract to the BLANE PAVING CO., 
Chicago, Ill., for laying pavement along 
26th St., from Highland to Madison Aves. 
The pavement will be of granitoid block. 

OPELOUSAS, LA.—Bids are asked until 
Feb. 15 by the city for the construction of 
35,000 sq. ft. of cement sidewalks and 7, 
lin. ft. of brick curbing. Estimated cost, 
$10,000. Bids for this work have been re- 
ceived and rejected owing to irregularities. 
M. Halpen is Mayor. 

NASHVILLE, TENN.—J. A. Webb, of 
Nashville, is the lowest bidder at $3,386, 
for grading, bedding and macadamizing 
Belmont Ave. a distance of about 2,600 ft. 
Bids were opened on Jan. 30. W. W. South- 
gate is City Engr. 


MEMPHIS, THNN.—The Legislative Coun- 
cil has approved the proposed $1,000,000 
bond issue for street, sewer and bridge pur- 
poses. 


YOUNGSTOWN, OHIO.—Bids will be re- 
ceived until Feb. 13 by the Commissioners 
of Road District No. 1, Mahoning County, 
Frank Agnews, Secy., Youngstown, for fur- 
nishing materia] and turnpiking Salt Springs 
Road, Division No. 1, 6,100 ft., and Vestal 
Road, Section No. 1, 4,800 ft.; also for 
furnishing and hauling 660 tons of limestone 
for as Section No. 1 of the Boardman 
Road. 


NEWTOWN, OHIO.—Bids will be received 
until Fed. 27 by the Village Council for 
grading, curbing and guttering Main St. 
EXdgar M. Griffin is Village Clk. 


TOLEDO, OHIO.—Bids will be received un- 
til Feb. 16 by the Board Public Service, Rey- 
nold Voit, Secy., for furnishing material and 

ving portions of Hawley and Cambridge 
Bt .. Georgia and Western Aves. and an 
alley. 


CLEVELAND, OHIO.—The lowest bids 
opened on Jan. 30 by the County Commis- 
sioners for paving York Road, a distance of 
five miles, with brick were as follows: W. S. 
Pace, of Chicago, Ill., with cement curb, 
$109,213; Enterprise Paving & Construction 
Co., $108,800. W. F. Black is Comr. 


RAVENNA, OHIO.—Bids will probably be 
asked in April for about two-thirds of a mile 
of brick paving. 


NORWOOD (Cincinnati post-office), OHIO. 
~—Bids will be received until Feb. 15 by the 
Board Public Service for grading, macad- 
amizing, constructing concrete curbs and 

ving with vitrificd brick a portion of 

leneay Ave. 


CINCINNATI, OHIO.—Bids are asked until 
noon, Feb. 19, by the County Commissioners 
for the improvement of the Waltar Creek 
Road. . Dreihs ts Clk. Comrs. 


NEWTON, OHIO.—Bids are asked until 
noon, Feb. 27, by the Village Council for 
ame and constructing curbi and ut 
ers on Main St. Edgar M. Gri is 


CLEVELAND, OHIO.—The County Com- 
missioners received bids on Jan. 30 for pav- 
ing York Road for five miles, through Parma 
and Royalton Townships. The terprise 
Paving & Construction Co. was low on brick, 
with stone curb, at $108,800. W. S. Pace, 
Chicago, was low on brick, with cement 
curb, at $109,213 W. F. Black is Clk. Comrs. 

Bids were received on Feb. 3 for the pav- 
ing of Columbia Road, west of the city, for 
a distance of six miles leading to Olmstead 
Village. The lowest bidders were B. A. 
Freshwater & Sons, at $109,296 for brick 
with conerete curb and $111,213 for brick 
with stone curb. 


LORAIN, OHIO.—We are officially advised 
that all bids have been rejected by the Board 
of Public Service for construction of delin- 
quent sidewalks and crosswalks this year. 
Bids were opened on Jan. 23. 


LAPORTE, IND.—The County Commis- 
sioners on Feb. 4 opened bids for macadam- 
izing the Ginther and Small roads in Center 
ge mot ene — awarded to 

A ‘ A chigan City, at 
$15,640 and $10,200, respectively. 

FOWLER, IND.—The Benton County Com- 
missioners have let the contract for the 
Fowler St. improvement to FRANK E. 
CONES, at $31,641. 

INDIANAPOLIS, IND.—The Board of Pub- 
lic Works will soon ask for bids for the 
opening and improvement of Garfield Ave., 
from Michigan to Walnut Sts. 

Contracts have been awarded as follows: 
To WILLIAM H. HOLL, for construction of 
cement walks in Lawrence and Boyd Aves., 
at $1.01 and $1.09 per lin. ft., respectively ; 
to HENRY MAAG, cement walk and curb in 
Rural St., at $1.19 per lin. ft.; to LAKEY 
BROS., brick roadway in Bates St., at $2.62; 
to A. D. BOWEN, grading and graveling 
roadway, cement walks and curb, at $2.33. 
Blaine H. Miller is City Engr. 


MARION, .IND.—The Commissioners of 
Grand County will soon ask for bids for the 
construction of a boulevard from the city 
out to the Soldiers’ Home. Estimated cost, 
$51,000. 

DANVILLE, IND.—Bids are asked by the 
Commissioners of Hendricks County until 
March 1, for the construction of three gravel 
roads, one in Middle and Union Townships, 
14,572 ft. in length, and two wholly in Mid- 
die Township, 12,983 ft. and 15,236% ft. in 
length, respectively. William H. Nichols is 
County Audr, 

CRAWFORDSVILLE, IND.—Bids are asked 
by the Commissioners of Montgomery County 
until 10 a. m., March 2, for the construction 
of a gravel road in Clark Township known 
as the Harshbarger road and for the con- 
struction of a gravel road in Clark Town- 


ship known as the James T. Miller road.- 


B. B. Engle is County Audr. 


VINCENNES, IND.—Bids are asked by 
John T. Scott, Audr. Knox County, until 
2p. m., March 2, for the construction of a 
gravel read in Vincennes 7,605 ft. in length, 
a gravel road in Vigo Township 5,310 ft. in 
length, and for a gravel road in Vincennes 
Township 6,010 ft. in length. 

COLUMBUS, IND.—Bids are asked by the 
Commissioners of Bartholomew County until 
10 a. m., March 1, for the construction of 
5,177 ft. of macadamized road in Columbus 
Township, known as the Marr road. John 
M. Davis is County Audr. 

LANSING, MICH.—The City Council has 
ordered estimates prepared for paving with 
brick on a concrete foundation, Cedar St., 
one-half mile,-and Shiawassee St. H. A. 
Collar is City Engr. 


OTTAWA, ILL.—It is proposed to pave 
portions of Superior, Washington, Lafayette, 
Jackson, Paul, Post and Guion Sts. by grad- 
ing, draining, curbing and paving with vit- 
rified brick. Estimated cost, $45-384. Also 
portions of Clinton, Superior, Washingfon, 
Lafayette, Jackson and Jefferson Sts. by 
grading, draining, curbing and ving with 
vitrified brick. Estimated cost, 562. W. 
H. Irwin is Engr. and Secy., Bd. Pub, Im- 
provements. 

SOUTH OMAHA, NEB.—The City Council 
on Jan. 26 awarded the contract for grading, 
curbing and paving a portion of West L a 
to the NATIONAL CONSTRUCTION CO., at 
$33,718. 

KANSAS CITY, MO.—Bids are asked until 
2p. m., Feb. 16, by the Board Public Works 
for the construction of about 50,000 sq. yds. 
of asphalt pavement on various streets and 
about 6, sq. yds. of sandstone block pave- 
ment. Robert W. Goodnow is Secy. Bi. 

ST. LOUIS, MO.—Contracts for street im- 
provements calling for an expenditure. of 
approximately $80,000 were awarded by the 
Board of Public Improvements on Feb. 3, as 
follows: Burd Ave., between Minerva Ave. 
and Easton Ave., asphalt, the PARKER 
WASHINGTON CO., $13,446; Maryville 
Ave., between the United Rys. Co. right-of- 
way and Maple Ave., asphalt, same, $4,961; 
Michigan Ave., between Miami St. and Cher- 
okee St., asphalt, TRINIDAD ASPHALT 
MFG. CO., $15,355; Garfield Ave., between 
Clara Ave. and Goodfellow Ave., bitulithic, 
GRANITE BITUMINOUS PAVING CO., $13,- 
078; Lucretia Ave., between Minerva Ave. 
and Wells Ave, bitulithic, same, $13,152; 
Rutger St., between Newstead Ave. and Tay- 
lor Ave., same, $7,556; McDonald Ave., be- 
tween Grand Ave. and Gustine Ave., bitu- 
lithic, same, $21,031, and Smith St., between 
Wharf and Lewis Sts., granite. 


HOUSTON, TEX.—Bids are asked until 
noon, Feb. 16, by John B. Ashe, County 
Audr., for paving Hardy St. 


GALVESTON, TEX.—The city contemplates 
issuing $125,000 of bonds for the grade- 
raising of certain streets and blocks. 


PALESTIND, TEX.—Anderson County 


is 
considering issuing $500,000 of bonds for road 
improvements. 


SIDEW CO. for paving Union Ave. from 
3,000 to 5,000 ft. this contract 
ahd ek. Sn Se dae See 


where about 15,000 ft. 91 
residence portion of the ; “Nd tn the 
contract. “ST Present 

SEATTLE, WASH.—T 
were received on Jan. » re bids 
Public Service for pavir Board of 
Fourth Ave. South with y: Ave. and 
Adam & Co., Seattle, ¢5 x: Mac. 
crete Co., Pacific Block. < rte, CON- 
RYAN, Sullivan Block. nes T 
(awarded contract); Pay! $17.90 
tle, $49,881; C. J. Bricks D, Seat 
St., Seattle, $51,688: Ha, imbia 
Bldg., Seattle, $51,868: M, Alaska 
Seattle, $53,438; Spareer beoek, 
man Block, Seattle, $48.92 e- 
is City Engr. 

FORT LAWTON, WASH , 
by W. S. Wood, Q. M., U. eked 
m., Feb. 16, for the constr: a 
road at Fort Lawton. a ave 

SEATTLE, WASH.—F. Mc! & ar 
Burke Block, Seattle, have | hy 
contract for paving) Washi: —— 
streets, bids opened on Jan 29 a49 
R. H. Thomson fs City Ene Al 


ders noted on Feb. 4. tie. 

BELLINGHAM, WASH.—| 
mates have been submitted 
follows: Magnolia and Dock ’ 
800 sq. yds., estimated cost. 310 O71. 
asphalt, $42,891; wood bloc! $Y 
W. Troutman is City Engr. ~ & 

BELLINGHAM, WASH.- 3 op 
LIND secured contracts on J ‘ 
improvement of Franklin st 


Other 


Maryland St., by clearing, ¢: oe 
ing and constructing cemen: ie oe 
$19,386. _— 


EUGBNE, ORE.—Bids were « ny 
25 by the City Council for p rtion 
of Olive St., West Eleventh : 
St. The contract was awarded 
REN CONSTRUCTION CoO. 

LOS ANGELES, CAL.—T! \TILLO 
CONSTRUCTION CO. was awa: ® ane 
tract on Jan. 27 by the Board W 
Homer Hamlin is City Ener. 

*WINNIPEG, MAN.—Bids a: . ty 
the Chairman Board of (Cor r the 
supply of from 2,500 to 3.500 P 
phalt for street paving for th: 

1 a. m., Feb. 24. M. Peterson 


MANUFACTURING PLANTS. 


(* denotes that this work is ad 1 
Engineering News.) 

LAWRENCE, MASS.—The dire: 
Pacific Mills have acquired a tract o 
on Merrimack St., east of the Wood Wors 
ted Mills, and it is reported that : cor. 
poration will erect a big print works ¢ 
the site. The property includes © lan 
along the south bank of the Merrimac 
River from the eastern end of e land 
owned by the Wood Mills to th roperty 
of the Brightwood Mfg. Co. There is a 
frontage of about 1,400 ft. on Merrimack 
St., and the lot is about 500 ft. deep, and 
contains about 16 acres of land. 

WEBSTER, MASS.—We are officially ad- 
vised that the contract has been let by 
Charles T. Main, Mill Bngr. and Arch., 45 
Milk St., Boston, Mass., to the TORRING- 
TON BUILDING CO., Torrington, Conn., for 
the proposed shoe factory for the A. J 
Bates Co., Webster, Mass. Plans and spe- 
cifications on the superstructure are ready 
for bidders. 

THOMPSONVILLE, CONN.—The _ Upson- 
Martin Co. has awarded the contract for % 
axminister looms to the G. H. BUSHNELL 
PRESS CO., of Thompsonville. 

HARTFORD, CONN.—George B. Allen, 





was? Te 


_ Mill Engr., of Hartford, is receiving bids 


for construction of a brewery in this state of 
30,000 bbls. capacity. 

FORT H. G. WRIGHT (New London 
Conn., post-office), N. Y¥.—Bids are asked 
until 10 a. m., March 1, by Capt. Charl 
T. Baker, Constr. Q. M., New London, Conn., 
for the construction of a bakery building, 
plumbing, and installing heating apparatus 
and electric wiring and fixtures in same, at 
Fort H. G. Wright, N. Y. 

*SYRACUSE, N. Y.—Bids are asked by 
Charles D. Watson, Consult. Engr., Saranac 





Lake, N. Y., until March 1, for buildings 
and equipment of a concrete products fac- 
tory for the Onondaga Litholite Co., Syra- 
cuse. We are officially advised that the 


main building will be of reinforced con- 
crete, 250 x 45 ft. The pattern shop, stone 
bins, offices, etc., will be in a 200 « 20-ft. 
frame building. Equipment consisting of 


cranes, derricks, stone crushers, rolls, ele- 
vators, screens, concrete mixer an‘ special 
machinery, all separately motor driven, will 
be required. 


NIAGARA FALLS, N. Y.—We re in- 
formed by Chester R. Phelps, Arch. Gluck 
Bldg., that he is preparing plans for a 2- 


story brick factory building, 80 30 ft. 
which the International Nut Co. wil! add to 
ig plant at Cayuga and 24th Sts. and the 


. ¥. © R. R. tracks. R. A. s is 
Pres. Estimates are being taken. Noted 
last week. 


BUFFALO, N. Y.—We are officis!!y ad- 
vised that the Frontier Ice Co., Gorion F. 
Matthews, Secy., 997 Elicott Sq. » build 
an ice manufacturing plant, 81.4)‘ ft. 
concrete block and steel at Lathrop “t. and 
New York Central Belt Line tracks, ‘0 cost 

,000. Plans have been prepare’ by J. 
A. Matthews, Arch., 444 Rhode [s!:nd St. 
Bids are being received by the S «retary 
of the company. The rear of the © uilding 
will be for ice manufacturing and :~ front 


for sto’ urposes. 
The Tn Crosby Co. will rect & 
2.8 elevator, of concrete « ° steel, 


on B 1] Sh Canal 
and the Buffalo Creek Terminal | R. a 


South Mi m 8t., adjoining the ~-story 
steel and k mil whic’ it bas 
under construction. e bos will 
be of concrete, each 33 ft. in er and 
in with a total ca; «ity of 
Frank F. H fe Baste Mere 

. Henry ‘ ‘» 

Chamber of Commerce Bldg., ' ‘alo. 
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aan -chouse, 100 x 115 ft., of steel MISCELLANEOUS CONTRACTS. CABLE.—Washington, D. C.—The following ROLLER MAKER.—Washington, D, C.— 
5. iron construction, is to be (* denetes that Oh aah & ot ; bids were opened by the Chief Signal Of- The U. S. Civil Service Cémmission an- 
and Corrs \merican Radiator Co. at its Engi work is advertised in ficer, U. S. Army, Washington, on Feb. 2,  nounces an examination on March 17. to se- 
puilt th Wimwood Ave. and the New ngineering News.) for furnishing 6,500 ft. of cable, type 321, cure eligibles from which to make certifica- 
Pierce der R. R. Contract has been U. S&S. RECLAMATION SERVICE.—Items specification 309: Standard Underground tion to fill! a vacancy in the position of 
Tor ‘ATTHEWSON & PARSONS, regarding irrigation, canal projects, etc., will Cable Co., Pittsburg, Pa., 21 cts. per ft.; Roller Maker, Bureau of Engraving and 
red vange. be found under Water Supply—Irrigation. reels, $35. National Conduit & Cable Co., Printing, at $1,100 a year, and vacancies re- 
100 Law “. J.—We are officially ad- : ‘ New York, 34.3 cts.; reels, $12. Western quiring similar qualifications as they may 
NEWA! rk will be begun at once re- DI Electric Co., New York, 21.3 cts.; reels, $50. occur in that byreau No educational test 
yised tha vant of L. Goldsmith & Sons TCH.—Ringsted, fowa.—The County TIMBER.—Ottawa, Ont.—Bids are asked by will be given, and it will not be necessary 
pailding "Cherry Sts. A contract pro- Board has let the contract for the construc- ww. Cory, Deputy of the Minister of the 0r applicants to appear at any place for 
at Canal he erection of seven 4-story ~_ of the ditch near Ringsted to the ARM- Interior, until noon, Feb. 22, for 144 cedar ¢Xamination. Age limit, 20 years. Applica 
viding The es has been awarded to the jah agg — WORKS, of Armstrong, posts and 113,000 ft. best quality spruce tion Form 1093. Applications must be filed 
brick oy }OREMUS CO., 79 e St., a, at $7,500. timber of various dimensions up to 6 in. x PTior to closing hour on March 17. 
HEN a plans drawn by Henry - REPAIRING DIKES, BTC.—Savannah, Ga. 6 in. and 27 ft. long, to be supplied not MECHANICAL AND ELECTRICAL ENGI 
nag Clinton St., Newark, for the -—Bids will be received by Col. Dan. C. King- later than April 8, 1909. Specifications may NEER.—Fort Bayard, N. Mex.—The U. S$ 
liB, te |) for an expenditure of about man, Corps Engrs., U. S. A., until March 5 be seen at the office of the Chief Astronomer, Civil Service Commission announces an ex- 
6.000 ne Goldsmith plant was de- for ye toe repairing dikes and training Dominion Observatory, or will be sent by amination on March 17-18, to secure eligibles 
rate : re several months ago. walls in vannah Harbor. mail on application. from which to make certification to fill a va. 
HILA: “LPHIA, PA.—Wolstenholme & = DRAINAGE DITCHES. — Emmetsburg, DITCH.—Fowler, {nd.—Bids will be re- cancy in the position of Mechanical and 
“a: ted yarn manufacturers of Man- lowa.—Bids will be received until March 3 ceived until Feb..18 by the County Surveyor, Electrical Engineer, $1,200 a year, Quarter 
ee bought a plot of ground, 400 x by the Board County Supervisors for con- Benton County, Fowler, for constructing the ™aster’s Department at Large, Fort Bayard, 
be ; this city, on which they will structing drainage ditches Nos. 29 and 32. W. B. Curtis joint ditch in Round Grove N. Mex., and vacancies requiring similar 
po @ new pleat, co, wee they " Sim. R, Stedman ts County Audr. Township. eight miles gest of Otterbein, meer ge ae as chap yee. oe ur_in any 
a complet They p STONB.—Grand Rapid ich.—Bids the ditch consisting of 7,100 ft. of 12, 14, ranch o e service. Age limit, 20 years. 
a ory reinforced-concrete bulldimg asked by Col. M. B. jy he Cor Engrs, 16 and 18-in. tiles and 31,300 ft. of dredge Application Form 1312, 
oe mill construction, and will equip the . §. a. until 3 p. m., March 5, for fur- woe nee be - oe = let * “Whisher 
nishing stone for pier fillin St. racts, tile and dredge. ester B. Whicker J ” 
viene C!LARLBS McCAUL CO., Tenth one and South Haven arbors, Michigan. i Supt. Construction. IRDUSERAE, WOES. 
Sansom ts.» Fa Awa ay - ge REPAIRING FOUNDATION LOCK.—Ot- CLEANING DITCHES.—Harvel, Iil.—Bids A. L. SONDEREGGER, consulting hy- 
oo papel es use, 43 x 91 ft., to be tawa, Ont.—Bids are asked until 4 p. m., will be received until Feb. 23 by the Board draulic engineer, announces the removal of 
and a ory bee 0 Disston & Sous saw Feb. 16, by L. K. Jones, Secy., Dept. of Drainage Commissioners, Thos. Commerford, his offices to Rooms 634 and 6385 Central 
puilt a 1e i cost will be $49,600. Railways & Canals, Ottawa, for repairing Pres., Harvel, for cleaning out the open Bidg., Los Angeles, Cal. 
works in Tacony. e ° foundation lock No, 2, Welland Canal. ditches of Union Drainage Dist. No. 1, towns THE WELLMAN-SEAVER-MORGAN CO 
NORFOLK, VA.—The Surry Lumber Co., CEMENT, ET 1 of Bois D’Arc and Harvel, as follows: 29,- Gjeveland, Ohio, announces the appointment 
ion riust Bldg., Baltimore, Md., will SN de ee re, Ma.— Bids are 920 lin. ft. of main ditch and 5,900 ft. of crew il” Host oie ces the appointment 
Uniot cning mill with a daily capacity asked until 11 a. m., Feb. 17, by the Board  jateral ditches, estimated to require the ex- Of F. Ti. Bostwick as manager of its gen- 
ball * '500,000 ft. of lumber. The com- 0f Awards for furnishing cement, sand, stone ayation of 10,860 and 1,870 cu yds., re- eral Western office, located at 611 Ideal 
of aden s purebased @ site of 36 acres front- (crushed), gravel, brick, lumber, and hauling spectively. J. W. Dappert is Engr., Taylor- "!8-» Denver, Colo 
paer00 ft. on Elizabeth River. It will in- ee Charles E. Phelps, Jr., is yijle. " THE PELTON WATER WHEEL CO. an- 
ing ¢ a 15 te 20 machines and accompany- ‘ . — = se nounces the removal of its executive and 
stall irc Concrete construction will AUTOMOBILE.—Cincinnati, Ohio. — Bids TUNNEL.—St. Paul, Minn.—The contract sales offices from 19th and Harrison Sts 
ing equil for the construction of the reinforced con to the M anoc te ge 
be considered. The company will use either are asked by the Board of Public Safety un- crete tunnel at Westminster St., here, for ‘© ‘e, Monadnock Building, Sd and Market 
ciectric or steam power. It may build a til 10 a. m., Feb. 16, for furnishing and de- the Minneapolis, St. Paul and Sault’ Ste, 58 San Francisco, Cal 
box-shook factory. It will build docks, con- livering to the Fire Department one 60-HP. Marie Ry. Co., Thos Lowry, Minneapolis, WM. B. SCAIFE & SONS CO., Pittsburg, 
struct railway switches and provide other automobile, complete. J. J. Mulvihill is Pres., has been awarded to W. J. HOY @CO., P&@., has received contract from the Mary- 
Secy. land Coal Co. for a steel tipple and trestle, 


facilities 

T ROOK, N. C.—The Skyland Hosiery 
Pring this cit , expects to build a dyeing 
and finishing plant with a daily capacity of 
20900 dozen pairs of hosiery. Cost, about 


$25,000. 

EENVILLE, 8. C.—The Woodside Cot- 
too Mills, Greenville, will enlarge its plant, 
the machinery having been contract for. 
The company will provide the new mill for 
an equipment of 25,000 spindles and 700 
looms, to produce wide print cloths, its 
present output. The Woodruff Mill its op- 
erating 45,000 spindles and 800 looms and 
employs 600 persons. John T. Woodside is 
Pres. The addition will increase the capital 
to over $1,000, 

WAYNESVILLE, GA.—The Upson Mfg. 
Co. will remove its plant from this city 
Forsyth, Ga., and will erect modern build- 
ings. A site has been secured. The com- 
pany operates 3,500 ring spindles, J. w. 
Newton is Pres. 

ATLANTA, GA.—The Southern Cotton 
Stalk, Pulp & Paper Co., Atlanta, Ga., ich 
proposes to manufacture paper out of 
stalks, is planning to its first mill. 
Estimated cost, about $75,000. 

SHREVEPORT, LA.—The Louisiana OW 
Co., Col. G. W. Hardy, Mgr., Shreveport, La., 
has purchased 500 acres of land adjoifi 
Shreveport and will erect a large plant, for 
separating fuel oil from the raw product 
from the Cadder field. 

CINCINNATI, OHIO.—Martin Fisher, Arch., 
9156 Central Ave., has awarded to thé M. 
MARCUS BLDG. CO., 1517 Plum §&t., the 
contract for rebuilding a 3-story brick man- 
ufacturing plant, on Charlotte and um 
Sts., for the Patent Wood Keg Co. 
$15,000. 

ANGOLIA, IND.—The United States Ma- 
chine Co. has arranged to build a 2-story, 
0 x 300-ft. factory building in this — 
The Angola Commercial Club will furnis 
information. 

INDIANAPOLIS, IND.—The State Board of 
Agriculture, Charles Downing, Room 12, 
State House, Secy., is preparing to ask for 
bids for the construction of a machinery 
hall on the State Fair Grounds. Estimated 
cost, $160,000. 

ANDERSON, IND.—The Gospel Trumpet 
Publishing Co, has ordered plans and will 
soon ask for bids for the erection of a large 
printing plant in this city. John H. Martin 
is Mer. 

COLUMBIA CITY, IND.—The Columbia 
City Mill & Elevator Co., recently incorpor- 
ated, will receive bids for the construction 
of a grain elevator and a flouring mill. J. 
C. Miller is Pres. 


*HOT SPRINGS, S. DAK.—Bids will be 
received at the office of the Treasurer, Bat- 
tle Mountain Sanitarium, N. H. D. V. S&., 
Hot Springs, Fall River County, until noon, 


March 5, for the installation of an ice - 
ing piant im aecordance with - instructions 
and specifications, copies of which, with 
blank proposals and other information may 
= had upon application to W. A. Tucker, 
rea 

ORANGE, TBEX.—The Yellow Pine Paper 
Mill Co., capital s' will triple 


. tock, $200,000, 
the pacity of its mill to 30 tons daily. 
AC ial machinery will be installed as fol- 


low Four digesters, evaporators, ro 

fu cs, elevator and conveying machi > 
Cette FG ee 
( te., pment to position 

Ji BE. G. Goodall is Mgr. 


J TOWNSEND,. WASH.—The MORAN 
20 Seattle, has received the contract 


fre — 7 —s ent Co. for 
ue ‘ruction a comp e steel ant, 
to stalled at Irondale, near Port Town- 
sen York is to begin ediately. 





ore 10, for 


the 


Bali. Distriek 





COAL SHED.—California City Point, Cal.— 
Bids will be received at the office of the 
Bureau of Equipment, Washington, D. C., 
until March 1 for constructing a coal shed 
at the U. S. Naval Coal Depot, California 
City Point. 


DITCH.—Eiibow Lake, Minn.—Bids will be 
received until Feb. 19 by O. E. Wold, County 
Audr., for constructing county ditch No. 9, 
involving about 86,350 cu. yds. of excavation. 
Estimated cost, $13,300. O. G. Molden is 
Engr., Fergus Falls. 

RIVER IMPROVEMENT.—Buffalo, N. Y.— 
Bids are asked until 11 a. m., March 5, by 
the Department of Public Works for the con- 
struction of subdiv “A” of Section 2 of 
the Buffalo River Cazenovia Creek im- 
provement. F. G, Wari is Comr. 

DOCK.—Knife River, Minn.—The Duluth & 
Northern Minnesota . Co. has awarded a 
contract to the BARNETT & RECORD Co. 
for the construction of a dock at Knife 
River, seven miles from Two Harbors. The 
dock will be of concrete and will cost about 
$50,000. 


*DREDGING.—Mobile, Ala.—The contract 
for dredging * eo was awarded 
mn Feb. y . H, Jervey, Corps La AN 
9 B A. to the BOWE SOUT N 
REDGING CO., Galveston, Tex., at 9.95 
. er cu. yd. List of bidders noted on 
n, 21, 
DITCH.—Redwoed Falls, Minn.—Bids are 
asked by L. P. Larson, County Andr., until 
11 for constructing Judicial ditch No. 
2, requiring about 63,698 cu, yds. of exca- 
vation, 8, ft. of G-in.. 14,473 ft. of 8-in., 


and 11,705 ft. of 10-in. tile. Estimated 
cost, $10,499. 

DRAINAGE.—Hampton, lIowa.—Bids are 
asked by F. G. Luke, County Audr., until 


Feb. 17 for the following drainage work: 
Franklin-Hardin district No. 1, open ditch 
and tile laterals; district No. 5, open ditch, 
about 44,857 cu. yds.; Wisner-Richland 
drainage district No. 4, tile drain. 


HOSE WAGONS.—Winnipeg, Man.—Bids 
will be received by M. Petersen, Secy. of the 
Civic Board of Control until 11 a. m., Feb. 
24, for the supply of two high-pressure hose 
wagons fer the Fire Department. Specifica- 
tions and form of proposal may be obtained 
from J. EB. Buchanan, Ch. Fire Dept. 


DITCH.—Newtown, Ohio.—Bids will be re- 
ceived by the Council of the Village of New- 
town, at the office of the Clerk, until noon, 
Feb. 27, for furnishing the necessary la- 
bor and material for constructing a ditch 
or drain from the south side of Main St. 
to Clear Creek. Edgar M. Griffith is Clk. 


CEMENT.—San Francisco, Cal.—Contract 
has been awarded to the PACIFIC PORT- 
LAND CEMENT CO., N., Pacific Bldg., 
San Francisco, for furnishing 25,000 bbls. of 
Portland cement for use in the Pacific Coast 
District of the Reclamation Service. The 
contract price is $1.55 per bbi. f. o. b. cars 
at Tolenas, Cal. 


BBHACONS.—Tampa, Fla.—Bids for the 
erection of six range beacons in Tampa Bay, 
Fla., were opened on Jan. 26 by the Light 
ineer as_ follows. EDWARD 
CONSTRUCTION oi pa, $6,500 

rded contract); G. H. Langley, Pen- 
sacola, Fla., $8,737; George W. Brown, West 
Palm Beach, Fla., $12,000. 


DITCH.—Des Moines, Iowa.—The Board of 
Supervisors on Jan. 25 let the contract for 
the Four Mile-Lee Township drainage ditch 
INTERSTATH DRAINAGE & IN- 
VESTMENT CO., Britt, Iowa, at 15 cts. a yd. 
It is estimated that the ditch will cost from 
$15,000 to sag to complete, as it ts 
eet 1% miles long. Bidders noted on Jan. 


MOORING STONBS.—Portland, Me.—Bids 
will be received at the office of the Light- 
house Inspector, Portland, 
March 17, for 
the first 


Chamber of Commerce Bidg., St. Paul, Minn. 
It will be 1,280 ft. in length and must be 
completed by July 1 that work on the new 


terminals for the Soo may be started. Cost, 
$600,000. 
*TELEPHONE LINE.—Winnipeg, Man.— 


Bids are asked by the Chairman of the 
Board of Control, until 11 a. m., March 2, at 
the office of M. Peterson, Secy., for the 
supply and delivery of material for and the 
erection of a telephone line between Point du 
Bois and Winnipeg, and the supply and de- 
livery of certain repair shop equipment. 
Smith, Kerry & Chace, Confederation Life 
Bidg., Toronto, Ont., and Carnegie Library 
Bidg., Winnipeg, are Engrs. 

LUMBER.—New York, N. Y.—Bids were 
received as follows on Feb. 4 by the Parker 
Board for furnishing and delivering lumber 
for parks in Manhattan ro.: Hast River 
Mill & Lumber Co., 92d St. and East River, 
New York, $11,429; A. C. Jacobson & Sons, 
81 Building St., Brooklyn, $12,079; .George 
H. Storm & Co., $11,005; John T. St 
total; W. - Younge & Bros., 

Charles H. Heinsohn, $11,956; Bellfour & 
Koch, $13,463. Henry Smith is Pres. Bd. 

PILES.—Bay City, Mich.—Bids will be re- 
ceived until Feb. 11 by the Bay City Park 
Commission for 60 piles, 35 ft. long, and 
Fe, 80 ft. long, piles to be from 14 
to 16 ins. a& the butt and from 8 to 10 ins. 
at the small end, Piles shall be cut from 
sound, live trees, and shall be close grained 
and solid, free from defects, such as in- 
jurious rings and largeg unsound knots. 
Piles are to be either tamaraek or oak, and 
a to be delivered at Wenonah Park, Bay 
ity. 

DRAINAGE DITCHES AND LEVEES.— 
Atkinson, Ill.—Bids were received on Feb. 
6 by the Commissioners of the Drainage 
Union District Number One of the Towns 
of Atkinson and Alba, in Henry County, 
for the construction of 41,300 ft. of open 
ditches with a total estimated excavation 
of 163,300 cu. yds. and 3,400 ft. of levees 
with an estimated fill of 2,800 cu. yds. The 
contract has been let to KNIGHT & BOW- 
EN, of Madison, Wis., at 10 cts. per cu. 
yd. H. EB. Reeves, Atkinson, Ill., is Engr. 


*REMOVING WRECKS.—Boston, Mass.— 
Bids were received as follows on Feb. 6 by 
Lieut.-Col. Edw. Burr, Corps Engrs., U. 8. 
A., for removing wrecks of steamers ‘‘Ger- 
mani” and “Reindeer,” canal boats “Geo. D. 
Cull,” “John R. Myers,” “North Star,”’ “E. 
D. Case,” “Richmond,” “William Parker,” 
“F, J. Bailey,” “Governor ‘Roosevelt,”’ 
“Georgie T,” and “Armenia Allore,” and 
hulks of eight other canal boats, names un- 
known, im the narrows of Lake Champlain, 
New York and Vermont, unless otherwise re- 
moved withim 30 days: Emmett M. Burlin- 
game, Littitton, N. H., $9,091; John B. 
Whealton, Jr., Norfolk, Va., $6,025; John J. 
Fitzpatrick, Plattsburg, N. Y., $9,800; Mark 
Townsend, Linwood, J., $14,750; James 
BE. Cashman, Burlington, Vt., $6,250; Na- 
thaniel E. Gordon, South Portland, Me., $4,- 
337 ; George Neddo, Whitehall, N. Y., $6,900; 
Van Sant & Gandy, Atlantic City, N. J., $7,- 

;_ Robert Weston, Rouss Point, * 
$4,249; Johnston & Virden, Lewes, Del., $3,- 
bot Alfred Sorensen, Boston, Mass., $14,- 


CIVIL SERVICE EXAMINATIONS. 


WATER - WORKS SUPERVISOR.—Minne- 
apolis, Minn.—An examination will be held 
in the office of Andrew Rinker, City Engr., 
Minneapolis, on Feb. 15, for candidates for 
the position of Supervisor of Water-Works. 
The city wishes to secure the services of an 
expert Hydraulic and Mechanical Engineer 
to take charge of its water-works system. 


ASSISTANT SUPERINTENDENT.—Atlan- 
" .—The U. 8S. Civil Service Commission 
announces an examination on March 17 to 
secure eligibles from which to make certifi- 
cation to fill a vacancy in the ppsition of 
Ass! t Superintendent of Construction, U. 


§ » Atlanta, at $1,600 a year, 

and vacancies requiring similar Isea. 
tions as may occur. 2 
years. Form 


to be erected at St. Michael, near Johne- 
town, Pa. The tipple will be one of the 
largest ever constructed in that part of the 
state. 


THE LARGE ORDER for the complete fuel 


equipment of the Coronet Phosphate Co., of 
Coronet, Fla., has been awarded to the 
Tate, Jones & Co., Inec., Pittsburg, Pa., and 
consists of the “Kirkwood” oi! system, com 


prising burners, pumping, 


heating and reg- 
ulating equipment, ete. ’ 


THE BARBER ASPHALT PAVING CO 
announce the organization of its mastic, 
cement and waterproofing department in 
New York City with offices in the Hudson 
Terminal Bidg., 30 Church St. This depart 
ment wil handle rock asphalt, mastic floors 
and pavements, waterproofing in all its, 
branches by the positive seal method, cement 
work of all descriptions, cork insulation, 
reinforced concrete, including brewery, malt 
house and resrvoir work. This branch of 
the business is under the management and 
has the services of a corps of efficient 
graduate engineers with Mr. J. Lee Allen 


as Manager. 





For other Proposal Advertisements 
see pages 47, 48, of Advertisements 
and Construction News page 50. 





SUPPLY OF ASPHALT. 


Winnipeg, Man 
Sealed tenders addressed to the Chair- 
man Board of Control for the supply of 


from 2,500 to 3,500 tons of Arphalt for 
street paving for the City of Winnipeg, 
will be received at the olfice of the wn- 


dersigned up to 11 a 
February 24th, 1909. 

Specifications and forms of tender, to- 
gether with conditions goverAing tenders 
as prescribed by by-law may be obtained 
at the office of the City Engineer, Jaines 
Street, Winnipeg. The WUoard 
the right to reject any or all tenders or 
to accept any bid which appears advan- 
tageous to the city. 

M. PETERSON, Secretary. 

Board of Control Office, 

Winnipeg, Feb. 3, 1909. 


m. on Wednesday, 


feserves 





CONSTRUCTION AND EQUIP- 
MENT. 


CITY OF WINNIPEG, MAN. 
Point du Boles Hydro-Blectric 
Development. 

Seated tenders on prescribed forms, ad- 
dressed to the Chairman of the Board 
of Control, (Winnipeg, Canada, and 
marked on the envelope “Point du Eois 
Liydro-Electric Develovinent, tender (or 
(here add the particular 
item or items as below) will be received 
at the Office of the undersigned up to 
11 a. m. on Tuesday, 2d of March, 1909, 
for the supply and delivery of material 
for and the erection of a telephone line 
between Point du Bois and Winnipeg, 
and the supply and delivery of certain 

Repair Shop Equipment. 

Copies of the Instructions to Bidders, 
Plans, Specifications and ‘Forms of Ten- 
der may be obtained at the Power Pugl- 
neer’s Office, Carnegie Library, Building, 
Winnipeg, Manitoba. 

These Specifications, Plans, etc., may 
also be seen at the offices of Smith, 


” 











tay 4 ot 
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Kerry & Chace, Confederation Life 


Building, Toronto, Ontario. 

Each tender must be accompanied by a 
certified cheque payable to the order of 
the City Treasurer for the sum called for 
in the corresponding “Instructions to 
Bidders,” which cheque will become for- 
feit to the Corporation in the event of 
the successful tenderer refusing or neg- 
lecting to sign a satisfactory contract 
when called upon to do so, 

Individual tenders will be received for: 
x 16—Insulators. 

3—Telephone Line. 

14—Erection of Transmission Line. 
28A—Repair Shop Equipment 

As a further alternative, tenderers may 
include or group together numbers 3 and 
14 providing that they have also tendered 
for each individually. 

The Board reserves the right to reject 
any or all tenders or to accept any bid 
which shall appear advantageous to the 
City of Winnipeg. 

Office of the Board of Control, 

Winnipeg, Man., February Sth, 1909. 

M. PETERSON, 
Secretary. 

x. The numbers are those of the dif- 

ferent volumes of specifications. 





“SEWAGE DISPOSAL AND 
PLUMBING. 


Kings Park, N. Y. 

Sealed proposals for Sewerage and Sew- 
age Disposal Works; and Alterations to 
“umbing, Wards 41, 42, 43, 44, 47, 48 
and 49. Plumbing and Construction, at 
the Kings Park State Hospital, Kings 
Park, N. Y., will be received by the 
State Commission in Lunacy at the Cap- 
jtol, Albany, N. Y., up to 3 o’clock P. M. 
on February 24th, 1909, when they will 
be opened and read publicly. 

Proposals shall be accompanied by cer- 
tified checks in the sum of $2,000 for 
Sewerage and Sewage Disposal Works; 
$500 for Alterations to Plumbing, and the 
contractors to whom the awards are made 
will be required to furnish surety com- 
pany’s bonds in the sum of $20,000 for 
Sewerage and Sewage Disposal Works; 
and $3,000 for Alterations to Plumbing. 
The right is reserved to reject any and all 
bids. 

Drawings and specifications may be con- 
sulted and blank forms of proposal ob- 
tained at the Kings Park State Hospital, 
Kings Park, N. Y.; also at the office of 
the State Commission in Lunacy, No. 1 
Madison Avenue, Room 5212, New York 
City, and at the office of the State Arch- 
itect. Complete sets of plans and speci- 
fications will be furnished to prospective 
bidders upon reasonable notice to and in 
the discretion of the State Architect, 
Franklin B. Ware, Albany, N. Y. 

Dated Albany, N. Y., Feb. 1, 1909. 

T. E. McGARR, Secretary, 
State Commission in Lunacy. 





PAVING. 


Department of Public | nog 
Bureau of Highways. 

Office, 232 City | 
Philadelphia, February 4, 1909. 


Sealed proposals, endorsed “Bids for the 
items bid for,”’ and addressed to the un- 
dersigned, at the office above mentioned, 
will be received until 12 o'clock noon on 
Monday, February 15, 1909, for Repaving 
Market Street from Delaware Avenue to 
Bridge over Schuylkill River with se- 
lected Eastern Granite Blocks, Best Qual- 
ity of Refined Natural Asphalt or Wood 
Blocks. 

Specifications and blank forms upon 
which bids must be made can be obtained 
upon application at the Office of the Bu- 
reau of Highways, Room 232 City Hall. 

This advertisement is made and bids 
will be received pending Ordinance of 
Councils authorizing the repaving of 
Market Street and subject to appropriation 
to be made by Councils. 

No bid will be considered unless ac- 
companied by a certificate from the City 
Solicitor that the provisions of an ordin- 
nance requiring proposal bonds when the 
bids exceed in amount five hundred dol- 
lars, approved May 25, 1860 (p. 81 West), 
have been complied with. 

The Director reserves to himself the 
right to reject arly or all bids, as he may 
deem best for the interests of the city. 

GEO. R. STEARNS, 
Director. 





CONCRETE BRIDGE AND 
GRADING OF WARD AVE- 
NUE, MAMARONECK, N. Y. 


Sealed proposals for the construction of 
a concrete arch bridge and the grading 
and otherwise improving 750 lineal feet 
of Ward Avenue, will be received by the 
Board of Trustees of the Village of Mam- 
aroneck, Westchester County, N. Y., at 
the Village Rooms, until 8.30 o'clock 
p. m., on the 24th day of February, 1909. 

An approximate estimate of the work to 
be done is as follows: 

2,000 cubic yards excavation for grading 
street; one 35-ft. span reinforced concrete 
arch bridge, 50 feet in width. 

Each bid must be accompanied by a 
certified check for a sum equal to five (5) 
per cent. of the amount of the bid. 

A Surety Company bond for an amount 
equal to twenty-five (25) per cent. of ths 
bid will be required. 

The Board of Trustees reserves the right 
to reject any and all bids. 

Plans and specifications may be seen 
and bidding forms obtained at the of- 
fice of the Village Clerk, Mamaroneck, 
N. Y., or at the office of John M. Farley, 
Engineer, No. 5 Court Street, White 
Plains, N. Y. 

DANIEL WARREN, 
President. 
CHAS. W. BUCKTER, Clerk. 





ENLARGING DAM. 
Lebanon, - Pa. 

Sealed proposals for the work of enlarg- 
ing Dam No. 2 of the Gravity Water Sup- 
ply of the city of Lebanon, Pa., and in- 
creasing the efficiency thereof, will be re- 
ceived by the Board of Water and Light- 
ing Commissioners of the City of Leba- 
non, Pa., at the City Hall, until Thursday, 
March 1l1th, 1909, at 5 o’clock p. m. 

The work will include about 33,000 cubic 
yards of earth in the dam breast, concrete 
intake tower about 52 feet high, etc. 

A bond in the sum of $10,000 will be 
required and a certified check for $1,000 
must accompany each bid. 

Forms for proposals and specifications 
may be had, and plans seen only at the 
office of the City Engineer, City Hall, 
Lebanon, Pa.; on and after March 4th, 
1909. 

Only proposals made out on the regular 
forms will be received. The right to 
reject any and all bids is reserved. 

By order of the Board 
J. D. KERR, Secy. 

T. R. CROWELL, C. E., 

City Bngineer. 





BUILDING. 


Buffalo, N. Y. 

Sealed proposals for Tuberculosis Build- 
ing, Construction, including Heating, 
Plumbing and Electric Work, at the Buf- 
falo State Hospital, Buffalo, N. Y., will 
be received by the State Commission in 
Lunacy at the Capitol, Albany, N. Y., up 
to 3 o’clock P. M. on February 24th, 1909, 
when they will be opened and read pub- 
licly. 

Proposals shall be accompanied by a 
certified check in the sum of $300 and 
the contractor to whom the award is 
made will be required to furnish surety 
company’s bond in the sum of $3,000. The 
right is reserved to reject any and all 
bids. 

Drawings and specifications may be con- 
sulted and blank forms of proposal ob- 
tained at the Buffalo State Hospital, Buf- 
falo, N. Y., and at the office of the State 
Architect. Complete sets of plans and 
specifications will be furnished to pros- 
pective bidders upon reasonable notice to 
and in the discretion of the State Archi- 
tect, Franklin B. Ware, Albany, N. Y. 

Dated Albany, N. Y., Feb. 1, 1909. 

T. E. McGARR, Secretary, 
State Commission in Lunacy. 





SEWER. 


OFFICE OF THE COMMISSIONERS OF 
SHWERAGE OF LOUISVILLE, KY. 
Incorporated. 

Sealed proposals for the construction of 
a sewer, known as Section “‘B’’ of the 
Castlewood Sewer, Contract No. 26 of 
the Comprehensive System of Sewerage 
for the City of Louisville, Ky., will be re- 
ceived at the office of the Commissioners 


of Sewerage until 12 o'clock noon, March 
Sth, 1909. 

The work will consist mainly of build- 
ing a concrete sewer about 2,770 feet 
long; size, 36 inches to 42 inches; depth, 


cu. yds. of concrete. 

Plans and specifications may be seen at 
the office of the Commissioners and at 
the office of Harrison P. Eddy, Consult- 
ing Engineer, 14 Beacon St., Boston, 
Mass. 

Sealed bids should be endorsed ‘‘Pro- 
posals for Section “B,’’ Castlewood 
Sewer,’’ and addressed to the Commis- 
sioners of Sewerage, Equitable Building, 
Louisville, Ky. Bach bid must be ac- 
companied by a certified check for at 
least seven per cent. (7%) of the total 
amount of the bid, or a “‘Bidder’s Bond’”’ 
as described in the form of proposal. 

W. C. NONES, Chairman. 

CHAS. P. WEAVER, Secy. & Treas. 

J. B. F. BREED, Chief Engineer. 





Situations Wanted 





Mechanical and Electrical 
Engineers. 


ENGINEER, age 30, Assoc. Mem. A. 8S. M. 
E., A. I. E. E., testing, design, reports, 
construction and railroad experience, 
wishes position about March 1. Address 
“D. B. 6,” Engineering News, New York. 


POSITION WANTED by M. E. technical 
graduate, 5 years’ experience. Address 
“P. A. 6,”" Engineering News, New “<r 

-5t 





9 ft. to 18 ft., and including about 675 


MEXIC 


YOUNG ENGINEER (20 
ence in designing, ec: 800d ex, 














ing contracts on stry. », aNd clog 
inforced concrete wo: l and te. 
ish well, desires posit 8 Span. 
references. Address ‘‘( pe eteO, Al 
News, 1636 Monadno. neineering 
Shicagy 
6-1t 

Situatiens . or.) 
WANTED—Young man, |) 
C. E. or architect with Braduate 
urban surveys and con for sub- 
from N. Y. City. Writ. 35 alles 
Address “E. B. 6,” §E . Culars 
New York. 8 News, 
8-1 
WANTED—Young man as ; , 
torial office of mechanica i edi. 
York. Applicant must » od: ew 
lish. Editorial experien a 
not necessary. Some eng oe 
ence and general knowle: Fr. 
ing progress essential. 8 
fully. Address “F. B. | tome 
News, New York. neering 
6-1t 
es 
WANTED—Railroad Man of | Sig. 
nal engineer preferred, a ger nd 
railway signal company. \ ve tact, 
first-class business qualifi com- 
plete knowledge of block si; nd train 
rules, interlocking plants, , Dneu- 
- matic and automatic, and p-to-date 
semaphore signaling, cons: yn, ete, 
Permanent position and goo! ning for 
right man. Address GEO. EIGLER, 
Philipsburg, Pa. 6-2t 





Civil Engineers. 


GRADUATE C. E., age 31, six years’ ex- 
perience in hydraulic and railroad work, 
desires position in office or field. Ad- 
dress “R. L. A.,” 839 Fourth St., Lan- 
caster, Pa. 6-2t 








CIVIL ENGINEER, technical education, 
eight years’ experience, including muni- 
cipal engineering, .road construction, 
land development, railroad construction ; 
now employed; desires change. Address 
“X. B. 6,” Engineering News, New oe 

3t 





Bridge and Structural Engineers. 


COMPETENT and responsible structural en- 
gineer, ten years’ experience in the de- 
sign of all classes of mill and higher 
building work, desires position as struc- 
tural engineer in architect’s office on 
salary or percentage basis. Well recom- 
mended. Address “R. A. 6,” Engineer- 
ing News, New York. 6-1t 








Surveyors. 





INSTRUMENTMAN, computer and drafte- 
tan on topographical and land surveys. 
Can take charge. References, etc. Ad- 
dress “Z. B, 6,” Engineering News, New 
York. 6-2t 





Draftsmen. : 


DRAFTSMAN, mechanical, young man with 
3% years’ experience on A. C. motors 
— on — “> wishes - 
sition. ress “S, A. 6,” Engineerin 
News, New York. 6-1t 


Superintendents, Misc., ete, 


CONSTRUCTION WORK in New York City. 

1908 scientific graduate wants position as 
time keeper, or such an actual job. Room 
334 Schermerhorn St., Brooklyn. 6-1t 


MANAGER OF SALES; good organizer; has 

executive ability; thoroughly experienced 
in Portland cement line; open for ne- 
gotiations. Address ‘‘A. B, 6,” Engineer- 
ing News, New York. 6-2t 

















YOUNG MAN (25), fourth year Cooper 

Union student, desires position with en- 
gineer or contractor, where responsibil- 
ity and steadiness are required; not 
afraid of work or hours. Address “B. 
5,” Engineering News, New York. 6-2t 


A LIVE YOUNG MAN, with technical edu- 
cation, executive ability and 14 years’ 
experience in detailing, estimating and 
superintending, desires a position with 
structural and ornamental iron works 
or general contractor. Address “W. A. 
6,”" Engineering News, New York. 6-it 


OVERHEAD CONST. SUPT., with fifteen 
years’ experience on electric railway and 
transmission work, desires position with 
good firm; strictly sober, energetic, good 
organizer and can get results. At lib- 
erty March 1. Address “O. A. 6,” En- 











gineering News, New York. 6-3t 


ees 


Miscellaneous Wants 


WANTED—Surveyor’s Outfit, | 


ete. : 








condition; bargain. Addres "B. 6” 
Enginereing News, New York 6-1t 
WANTED. 


2%-yard or larger HARBOR DIPPER 
DREDGE to excavate 42 feet below water 
surface; also DUMP SCOWS;; also TRENCH 

EXCAVATOR. Give full particulars 
STANDARD CONSTRUCTION COMPANY, 
First National Bank Building, Chicago, 
6-1t 





FOR SALE 


FOR SALE. 
Improved A 


Marion Steam Shovel 


good condition. High shop number. Address 
“X 6,” Engineering News, New York. 6-It 








FOR SALE. 
1—Little Giant Steam Shovel, 3 sets engines. 
New last year. 
1—15-ton Kelley Road Roller. 
1—7-ton Porter S. T. 36’ gage Loco. Over- 
hauled and never used. 
Complete contractor’s plant, Hoisting En- 
gines, Derricks, Concrete Mixers, Buckets, 


etc. J. F. FOSTER, 
15 Federal St., Boston, Mass. 
Telephone, Main 1423. 6-1t 





FOR SALE OR RENT 


2—70-ton Bucyrus Steam Shovels. 
6 Baldwin Locomotives (36’ gage). 
50—4-yd. Shannon dump cars (36” 
gage). z 
20—3-yd. Shannon dump cars (36” 
gage). 
2 Western grading machines 
16 Bottom dump wagons. 
6 Mundy Hoisting Engines (D.D.- 
D.C.). 
2 No. 5 Champion Crusher:—with 
boilers and engines complete. 
100 tons 50-lb. rail, with angie bars. 
The above contractor’s plan! 5 prac- 


tically new and in first-clas- condi- 
tion. 


Address 
, © NOLAN BROS., 
Reading Pa. 





6-3t 
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WE SUPPLY . 
BOOKS ON ANY SUB. °CT 
Engineering News Book Depar: .ent 
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